,  r 


PLEASE  RETURN 

MONTANA 

DEPARTMENT  OF  HIGHWAYS 


Montana  State  Library 


3  0864  1006  6525  9 
■TATE  DOCUMENTS  COLLECTION 

JAN  1  o  1983 


"*.  * 


MISSOULA  DISTRICT 


1 


DISTRICT:  /WtsSo^L/h 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     QZ^tt^y   3  19 '8 '3 

i 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

MILE- 
STONE 

M-HRS 

THIS 

REPORT 

PERIOD 

% 

COMP 

Liu  X 

COMP 
DATE 

xs  <r4S-7?,u 

n 

So 

J-Jn  &  j  £_ 

/983 

rw*7lr&        Csv  c*Z  *-/X  r 

/6.  8  Mtt-i 

p.rw. 

0 

6? 

/9S3 

Jfc  9o-f(9a)4-3>~ 

za 

Z 

Vil  » 

p?L                  ,  .  / 

=L,  _    _    —  _ 

/ST- 

/S 

OcT. 

p.r.n. 

37 

Dec 

^  To 

8/ 

86 

A&ynusj  ~-£+t£JT rl&AJi /Se^^kL 

/  z 

.  O 

as 

6-TC/3  Ue 

0 

*f  ££g%L  - 

p.rtJ 

O 

3b 

tf-wy  

  c^>  t» _ap         X  '  ~*  _ 

/? 

4-o 

/9B7 

>P<T  z/z  -//Oo 

0 

0 

Ml 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE  iifc Willi  if  ffctl 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 

JAN  03  1983 


CDTOTUSTfSH  BUREAU 


DISTRICT:    j#7/55  *tc/A^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  j: -JTg  W'/fc/)?- 7,Q' ^CONTRACT  AMOUNT :  $  ^  9//,  SjSj£*£/ 
PRO  J.  NAME:    ^/       /S  -  ^ '$ ' ti)  CONTRACTOR:    for  &*ir£fo* 


LENGTH: 
COUNTY: 


CONTRACT  TIME:        3-00  //) D 


FROM  (town):        £/////? f 4 
AWARD  DATE:  ///3#/ € 2- 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  2- 
%  TIME  USED:  Q 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:       /3-  //*//# 3- 
PROBABLE  COMPLETION  DATE:  Jp/ 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.' HOURS  PER  SHIFT: 


J_ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

"       ^  TELEPHONE 


PROJECT  MANAGER:     =J]  £jjj/£t 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  f  ADDRESS: 


GENERAL:      fo/?  /?<?/?  *  g^gg ^/'*? -  /?'  2-  /£A£Z£L  £lL  /SUr 

excs-v^-ft'd ,  M/ /5  P/£  /-  ^    /-/S7  4j*  Jter?  3<r/' 

<2-s?J  <£6  Pa  <;A**-/j  2-6% 

/^6s>?sycJ  7^  f m^  J  Yes'/ j4jLS  J^6/7  ^/~/i'<**7 
as?.2>6C.  J /?;ef  r?d^//?4  yyy^s  S-/*./-/?*/ *r?  2)66. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /9f/^£Oc^la^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /3-/<3j/%3-' 


PROJECT  NO.:  fJ- / ^7)39 Jj-/ 


CONTRACT  AMOUNT: 


PRO J.  NAME 

LENGTH: 

COUNTY: 


CONTRACT  TIME:  //fj.p. 


ORDER  TO  PROCEED  DATE:  C/y^ 

%  COMPLETE:   

%  TIME  USED:  ///?  


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  //A 

PROJECT  MANAGER:  TELEPHONE:   * 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


$  4  &2J$4j4A7p 

CONTRACTOR:     ^/z/ft?/?  d/nfJfo* 
FROM  (town):  /^/fe 
AWARD  DATE:         /d/x/y  ^ 
DATE  WORK  STARTED: 
PRODADLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   ///) 

NO. 'HOURS  PER  SHIFT: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:      n  <>i-A 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  CzJ-zJLl  

PROJECT  NO.:      jr  <to- i  erf)  3  9  a  -4-  CONTRACT  AMOUNT:     $   7,  7f6  .  4-4 

PRO  J .  NAME :       t^o^n-i-    sneii^.ofl-  CONTRACTOR :    /Vr*r/t-     fr-^gw/r   Sc,-/s   c  o, 

LENGTH:  g, .  i     M.u~f-S   FROM  (town):     sk-£*-n>*tf.   w  V  

COUNTY:         ^j^e^ut-C   AWARD  DATE:  g  z_Mj.  3  g.  

CONTRACT  TIME:      ^u  p   DATE  WORK  STARTED:  2.-  g  2. 

ORDER  TO  PROCEED  DATE:      ,e  -  ^  -»  g.  PROBABLE  COMPLETION  DATE:      7  -  fi>4 

%  COMPLETE:  6,   NO.  DAYS  WORKED  PER  WEEK:  5" 

%  TIME  USED:  -7   NO.  SHIFTS  PER  DAY:   7-  

NO.  MEN  EMPLOYED:  ±&   NO. 'HOURS  PER  SHIFT:   &  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:     <y,   TMH  td& 

TELEPHONE :  9iL-4t*iU 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 

8         ADDRESS:        ffG#r,    &  f  MW^i  -  ft.o,  iA 

GENERAL :         c  o,^  •-.  r  /-t     f  /  *  <~/ 

t/ttfii-'      2  it '  L-  Til?  r~i  it  O . 

Tn.c      t-es-t  r*~*  &  rv /*- 

^/i/*vrfr/«t      /<«-      rn/i.       W  ' 

y  T/* .           7    £ .                              a-,  a' 

Atui^t     f una. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^7/350^1*- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  JZT^  i^/(S$)Sj  CONTRACT  AMOUNT:     $  2-  7^  J<? 

PROJ.  NAME:  ^j/>/£c tmi «~f  ej ' jfxpJJS  CONTRACTOR:  /Zce^/cc rZrWas -/^.ZZtf. . 

LENGTH :  ?    FROM  (town):     jSft/t^-Z  fit/ /I 

COUNTY :       /tf/h  £  AX  /  AWARD  DATE:      /fart  A  £/f#2- 

CONTRACT  TIME:  li/.O,  DATE  WORK  STARTED 


ORDER  TO  PROCEED  DATE:  ^ //£./&%         PROBABLE  COMPLETION  DATE:  JJTt/tf 

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  6  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    TELEPHONE:  6 Vf-^^^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ___       ADDRESS:  2>zff- a  /  M 'fhjlttVp 

GENERAL:  Ztftfiij^Cs/o /-    JQ///  /ef/ZJ  /%br/f/%/Ae/7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  M/<.so^<-4 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /-2-  -  If  -&  ~^ 


PROJECT  NO.  :  Jo- 3  ( Z7jo&/f  L>~  Z 

PRO  J.  NAME:  teSautk*  RePn,t> 

LENGTH:  ^-w  

COUNTY :     G-*LA*,,T£  r  /Wr<-<- 
CONTRACT  TIME:     yS  o^vs 
ORDER  TO  PROCEED  DATE:    jfy^/  t^/fgf 

%  COMPLETE:  o  

%  TIME  USED:  6  

NO.  MEN  EMPLOYED:  a 


CONTRACT  AMOUNT:     $    3  Z<T  3 82.  *s~ 
CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     c.QJ,  He^n+J  TELEPHONE 

„ —       ADDRESS : 


DATE: 

WEEK: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  A?£F  7"/ I *2J/6fjf£P CONTRACT  AMOUNT:     $     4*/.  & 


PRO  J.  NAME:      /fy/df*  fS/firf/rt*  CONTRACTOR:  /Z/'rtJxtu)  . 

LENGTH:  '  FROM  (town):  ^/-^T 

COUNTY:  *~ / / 1'   AWARD  DATE:     M>t/t,/r?fa 3^ 

CONTRACT  TIME:  3   DATE  WORK  STARTED:   


ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  TELEPHONE: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:         ft/*?    A*-^   /^{/  S7 6     &222jL*£^  /^/f/ _ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /fas*fr^3 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  |-Z_--Z_<?-8 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:         C.L  /ht/<^ 
COUNTY:  y^r^^w 


CONTRACT  TIME:     £p  frw^^  ^vf 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /(Po  *?a 

%  TIME  USED:  <?-l  9a 

NO.  MEN  EMPLOYED:  o 


$     ^77  abu.to 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town): 
AWARD  DATE:      Anarck  _<r 
DATE  WORK  STARTED:  „Q_  £  /9Bt- 

gSOBSBLE  COMPLETION  DATE: 


8utt£  ^  avr 


NO.  DAYS  WORKED  PER  WEEK: 
NO..  SHIFTS  PER  DAY:  ___ 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  so~-lS 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  yc>- 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      c.  U>.  s/tr**,**  TELEPHONE:        £~ ±/ <?-  <£.  y ? /  

/        ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


/fits  Soul- si     s?i  r~  


GENERAL : 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  5  S<? 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /J-/3// 

/S'tf/ns  /SLz&a  Sr. 



.^<,0  >tU~ ,  


CONTRACT  TIME:  HJ D 
ORDER  TO  PROCEED  DATE:  /j/?//%J 


CONTRACT  AMOUNT:  $  7/ &  2-3-7,  S& 
CONTRACTOR:      ^/trf/t^  d>4 . 

FROM  (town):  /A 
AWARD  DATE:  ^/^^/fy 


%  COMPLETE: 
%  TIME  USED: 


44- 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 

PROBABLE  COMPLETION  DATE:  ?3 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


0 


0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  AP/i-A.  r*~t 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


4,  /ttt 


GENERAL: 


7%<t  /d/sr/tr. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  % 


CONSTRUCTION  PROGRESS  REPORT 

- 

FOR  THE  PERIOD  ENDING:  ^L^^/9B"Z~ 

PROJECT  NO.  :  /£?  ^/V^j/?        £/^<&ONTRACT  AMOUNT:     $  2f7  */76<  90 

PROJ.  NAME:  ^feggffla^a^.  l&afr /^CONTRACTOR:     A^r/^*  7> , 

LENGTH:   0.  f   FROM  (town):  M^jsm/t  

COUNTY:         M^s 4 <^*s/z   AWARD  DATE:  //-  3  O "~  8  2^ 

CONTRACT  TIME:  //J.  /Q.        DATE  WORK  STARTED:   ;  

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:       /~  ^X~33 

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   ^   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  <£>   NO.  HOURS  PER  SHIFT:    

ACTUAL  COMPLETION  DATE:   


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   ^ 

EFFECTIVE  OPENING  DATE:  - 

PROJECT  MANAGER:  ^Ji/y7  i/A/Z/^j^       TELEPHONE:  7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                ADDRESS:        3<s>)(  7 ' _g  9 


GENERAL :    "//jf  ^^T^T^^tC^  ytZ/b/T^  ^    -«?yLs/  JOXrrA 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:        //  0  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      <Q*-s- ,      Z.2  /  f  3 

PROJECT  NO.:      /f7^   2 2  CONTRACT  AMOUNT:     $j?  7^  2 ' 

PRO  J.  NAME:    $J*u.  CONTRACTOR:  S^Mal  <£**£/^Lv*b 

LENGTH :   # .  g>   FROM  (town) :  A/**i./£~ 

COUNTY :   /tf /j,   AWARD  DATE:  j&  -  2./ -f*> 

CONTRACT  TIME:  ^9  ZZz^  DATE  WORK  STARTED:  ^  - 

ORDER  TO  PROCEED  DATE:      <^ g-  PROBABLE  COMPLETION  DATE:  — - 

%  COMPLETE:    N0-  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   NO.  SHIFTS  PER  DAY:    

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE:  //-y^-g^- 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:         //-/?— 9S 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    ^J/m    A^,///^**  *    TELEPHONE:           J^V Z  -  ft  3  -?  >7 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  ^»>T  7/9?)?  

GENERAL:   4*s*       £^.1^/7  KzZrf  ///4t>       *>**^*^  <*>f 

Y^r  ^V>?rg/  <<-?7^S.«1   /Ad  /&£'jsr.y^    rft '.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
FINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:       //  0 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 
PROJECT  NO.:  CONTRACT  AMOUNT:     $   73.  9 '  *> 


PRO  J.  NAME:^4Vj^g^ 
LENGTH:  ^"""ffi  ™™ 
COUNTY :   /% ,  ^  *^*>/l 


CONTRACTOR:     ,A?W  /?Mrr  TrtC  . 

FROM  (town):  £j&CgfJL  

AWARD  DATE:   /—  ^7-%2- 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE 

%  COMPLETE:   

%  TIME  USED: 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  A^A 
PROJECT  MANAGER:  -JjM  /jJ,//^& 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


GENERAL:  "7%% 


7* 


2^ 


7^ 


2^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  MsS^lt/dU 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /3~/3/ / £ 


f 


/H^f  Z/*7  (tJ 

PROJECT  NO. :  A?£ P  2  4- /(/M >7 
PRO  J.  NAME:  -ft,/ ft -ft  > 

LENGTH :   j£j 

COUNTY:  ^7/3Sgc^li^ 

CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:  $  £  g  £  f  ^  .  0  0 
CONTRACTOR:  //  fj/sif/A/f 

FROM  (town):        AP/A^auU  .  I 
AWARD  DATE:  l/SO-* 
DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      /Q?*.  A  f~f'  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


-J  3&_ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /^/^SO^l^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Z^/^Z/j^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 

COUNTY:  Mwr*/jM/*SCaJlL  fS*~Jc<tt 
CONTRACT  TIME:  ^ /) 

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


CONTRACT  AMOUNT:     $  3> %t  J/?0.06 
CONTRACTOR :  $gZtZZ/*ft  r  d,„*Z. 
FROM  (town):     geZttmjZL  Z^  Z/d 
AWARD  DATE:  Zj/t'l/X?'  


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


0 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE:   


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL 


*//&J -Z7?< 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /tf/£50(l/<}L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      / '/$3~> 


CONTRACT  TIME:      / 2-  0    6Q £> 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  <P^3.XO 
CONTRACTOR :    /^g^x^^J^^vk*  gfg  • 
FROM  (town):     ^>^/^  <T 
AWARD  DATE:  f/Zd/tf / 


DATE  WORK  STARTED: 


COMPLETION  DATE  !y=&J? 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ORDER  TO  PROCEED  DATE:  /> //gf 

%  COMPLETE:  ?0  0  

%  TIME  USED:  ^  g  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:     f/S f 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  f*J> 5/ * 46  f  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


DATE:^3jfc65 


GENERAL: 


Ass?*./  ^s-//^?^-/^  /%/*~s  ^//p?/77^J 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  A?/s&a«,l*. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  /-3-Qz)//3 
PRO  J.  NAME:      Ad S~f 
LENGTH :  ^  ULmLz&L  ZlLMl. 
COUNTY:  /^/fftlt+J 


CONTRACT  AMOUNT:     $   £%7  5"*# 
CONTRACTOR:  y^W^A^  %  ft* 
FROM  (town):      A?/****,/*,  Af/_ 
AWARD  DATE:        J^/l-  f/ gX- 


CONTRACT  TIME:  IaS.  D 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  / 0  0 

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


2M. 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ///j 

PROJECT  MANAGER:     £j£  yfq  ar/  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


At  n  lift//;  ' 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  / /& 2- 

PROJECTNO.:  ^3 ft')  ? 3  CONTRACT  AMOUNT:     $  fZ^lfrf 

PRO  J.  NAME:   /(*,/,  *pfj/ -^/tf/t  CONTRACTOR:  MntfJ&JT** . 

LENGTH:  /£.  J  FROM  (town):     /£/'?// />fS  _ 

COUNTY :     ZjL^  $  £jL  J  AWARD  DATE:  ^7^//^%- 

CONTRACT  TIME:         /jZ<g?  MZ?.  DATE  WORK  STARTED:  &/7/£X 

ORDER  TO  PROCEED  DATE:  g '  2>  PROBABLE  COMPLETION  DATE:  7///f3 

I  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:  g 

%  TIME  USED:  ^  3   NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:  3   NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      g  /?  TELEPHONE:  Z^^T  ^  77  7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:         _  Z^^f  /7'/f4jMUf< 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  A7/SSQt//rf 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /£-30~  &Z, 

PROJECT  NO .  :      £>f>      3  <Sf?Z.     CONTRACT  AMOUNT:     %/<?88  0*f7.  ?Q 

PROJ.  NAME : A?rf/rJ *<r77 /„ ^      Cc?^7&Z  /^/CONTRACTOR:  /fycfc  f'cort^rfy  JVf(L 

LENGTH :        Q  ,<£    FROM  (town):  A/^TT 

COUNTY:      /?jL*7Afe«0    AWARD  DATE:  ^-^T-C92L  

CONTRACT  TIME:      /30  ,*J.(Q.   DATE  WORK  STARTED:     «^-/-  c<?  z_ 

ORDER  TO  PROCEED  DATE:  -^-/^-(S  <L  PROBABLE  COMPLETION  DATE: 


%  COMPLETE:       /QQ     %   NO.  DAYS  WORKED  PER  WEEK:  0 

%  TIME  USED:  %   NO.  SHIFTS  PER  DAY:   p 

NO.  MEN  EMPLOYED:  Q   NO.  HOURS  PER  SHIFT:   6 

ACTUAL  COMPLETION  DATE:  //~3q  g, 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  - / -  S^- 

EFFECTIVE  OPENING  DATE:  Z/~SZ^ 

PROJECT  MANAGER :  /T.  /^>tt&/u^  TELEPHONE:  '  ^*7/ 7  


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:     ^//s^C  /Vrj/v^/T" 


GENERAL :  /r/^jL     ^ZTsr?*^     fJll,/C   ^  .  <?^>?^/^0 

7q   7?&C  ^T^/rr  o^/c£.  sP/zntr?-'  &&sfo&£fL  /<*^  /?S2, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /fa 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /2-  J/- 


PROJECT  NO.  :  A4fffC-/Qs)ti  f(/C)S3       CONTRACT  AMOUNT:     $   /C..roo  .  no 
PRO  J.  NAME:  0uS/  £  CONTRACTOR:     ^.j  s/,^,  p<± 

 Q.   FR0M  (town) :  G*sal£  ?~ss*  .  "  7- 


LENGTH: 


COUNTY:         Sa,,,tA?„JS   AWARD  DATE:       /g  -      -  Vx, 

CONTRACT  TIME:  c*mm/£&4    i '  i=iX  DATE  W0RK  STARTED: 


ORDER  TO  PROCEED  DATE:    //-/f-^Z  PROBABLE  COMPLETION  DATE:      £  - 

%  COMPLETE:  Q   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  O  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:     _C>   NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    (jjUtoAA&M.   TELEPHONE:      ajrjr-  /?/7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     Ds^J,  J  /</'<?  f,  t^^yr 

f.Q.  gcr  */ooj      Yf  <5FFo  / 

GENERAL :     X><P  iucr-y  /£  f  ,  * ,  6*+, ../,  /  **r^y   /  .  /  9 X  I  &s*j^L&L£& 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRIC 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:     /tfSP  *7) S"C  CONTRACT  AMOUNT:     $  J2^ 

PROJ.  NAME:  /8yC  >'  £rt'Jj£  CONTRACTOR:     3.Ht?s//'*7&  J  (?0»sJ'. 

LENGTH:  .   FROM  (town):  ^/-&<cf~ 

COUNTY:  j5>  fide  f<  AWARD  DATE:  l2^3&/%2l 

CONTRACT  TIME:  / /%3   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    TELEPHONE:  S  7/ 7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  £><W>lf,  0-f  ///fJi  tOM* 

GENERAL:        //J^  A /70    ^Jo^d  //C^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  _j97/35*4t/jL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^/3//^^ 

PROJECT  NO.:  J? £5  J-^^/fe) 3  CONTRACT  AMOUNT:  $  7^  /  47.  f# 
PRO  J.  NAME:                      /&L/tLti[Mj&e#  CONTRACTOR:  f*o*3 . 

LENGTH :  /?.  ^   FROM  (town) :    JkuLZ&uAy  &  ' 

COUNTY:  /Ttf'de'td  AWARD  DATE: 

CONTRACT  TIME:    DATE  WORK  STARTED:  f/Z^/Z. 

ORDER  TO  PROCEED  DATE:     *7//<//&3'  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  /00   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ^//f 

PROJECT  MANAGER:  f  TELEPHONE:  ~7$~ S'?//' 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  X  4*° 


GENERAL :  /Q/?*/  J??//*?*^  5  jftf/snjrffcj 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  jrf7/350u/*~ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^/3// 73- 

PROJECTNO.:    j££L  /fr)  &  CONTRACT  AMOUNT:     $  /3  737*06 

PRO  J.  NAME:   g^MSytg  /Pai*  CONTRACTOR :     fivtrsdt  faxjrtc/J^lT/tC 

LENGTH :  ^  J  4  J?/ ' /s  FROM  (town):      /% /-jlJ C 

COUNTY:  /.^T'e,   AWARD  DATE:  g/j-tf/gP-   

CONTRACT  TIME:  jt///>  DATE  WORK  STARTED:  /g/za/gL  

ORDER  TO  PROCEED  DATE:  3-  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:  / £  Q   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  &  %  NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /tf/zz/ZQ- 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /#/ ' Z3- 
EFFECTIVE  OPENING  DATE:  /V7\ 

PROJECT  MANAGER:    cJLtA&MfAtl  TELEPHONE:  7 \S"?/ '7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                ADDRESS:              7&>y  <>  


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /tf7/53#it/^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^/^//^^l 

PROJECT  NO.:    ^A?^  CONTRACT  AMOUNT:     %  37^,0 

PROJ.  NAME:  M/T^ ^&4>//eS  CONTRACTOR:    ^C^sY/^/,  /~  /f,»sM*.  X/fC 

LENGTH :    FROM  (town):  t '/k_  ^ 

COUNTY:       d/it/th.       fa f  AWARD  DATE:  /0/*f/g3'  

CONTRACT  TIME:        &Cj£LlL  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  4t///g3 

%  COMPLETE:   ^   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   £   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:   ^   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  £ \/?gtCf  TELEPHONE:  <S" 7/7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  0 / flf/i  10*4* 


GENERAL 
i 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Missoula 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  28,  1982 

PROJECT  NO.:         RS  508-1(4)   DATE  SURVEY  AUTHORIZED:      July  24,  1981 

PROJ.  NAME:        Ltbby  N/W   DATE  WORK  STARTED:        November  5,  1981 

LENGTH:  10.5  Miles   ESTIMATED  COMPLETION  DATE:  Pending 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Kenneth  Chrisinger      TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:  4  %  COMPLETE:  30  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


BUTTE  DISTRICT 


DISTRICT: 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3^)//9^>^ 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

11  lllXO 

USED 
THIS 
REPORT 
PERIOD 

% 

COMP 

EST 

COMP 

DATE 

Pri//-euJ 

// 

%>%> 

M  M?9  (g)  

P/aft 
ft/a/id 

£%> 

% 

5j52?-/k)o  

PM<1 

'"Moat 

0 

» 

 > 

Pfarti'n 

o 



PJan 

O 

o 



/Jl)p 

&fAtACOA//>A  ~  HUM-  ^frjAJ&S 

P/a* 

O 

o 



gs  Jte5-J(_te  

O 

o 

, — - 

/LSS-l^o  

Jock PaJbhit  JLartr 

o 

„  

P$  &/dCD°  

£p&ti&rt/^  Pn 

n>/n,xF  gfrtjf litre. 

. — 

DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


JAN  03  1983 

CuKSTRUSTKiJ  CUPxAU 


CRM/BHB/ sw/221D 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         JZ  J  3QJ  g& 


PROJECT  NO.:  8-1  (7) 

PROJ.  NAME:   A^-BLLlSTON  tf/?/D&a 

LENGTH:        &,  <?V  A//J-£S  

COUNTY:  foLvJ=LL  

CONTRACT  TIME:  IV,  D,  


CONTRACT  AMOUNT:     $  ^9/}^JO  -7 'O 
CONTRACTOR:   BzyBJZS  ,  CoNST. j  JNC. 

FROM  (town):       8uTT£  .  A?T 

AWARD  DATE:       /  /  fj j  8Z  

DATE  WORK  STARTED:       3 Jj£/_  SZ 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /£>£> 
%  TIME  USED:  J/g 
NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:     /£/ &j£Z 
PROJECT  MANAGER:  tfutJc/*?/?*/  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


8* 


GENERAL:      <?H-£c}c;  t46    OF    f^NAL    Dat/I    /S    /%q£#ESS/N£  //V 
JZ>    is    Est/A4/?t£JZ>    72MZ  f'tJAL  LULL  &£k 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /X/SO/S^ 


PROJECT  NO.:     £ /?  /%3 ')  00/  CONTRACT  AMOUNT:     $  ZZr/  Q/Zf. 

PROJ.  NAME:  ^^^^^^^^IkfS CONTRACTOR :      rfA/rtrr&r-  ^^o/^gJ 

LENGTH :   /tf/fa   FROM  (town):  , 

C0UNTY:     ZLxlti/l.  g^AAiZi  AWARD  DATE:  ^/s   

CONTRACT  TIME:  A/,  Z>,  DATE  WORK  STARTED:       t f^/gg^gg, 

ORDER  TO  PROCEED  DATE:     ^/^Z  A$JZ        PROBABLE  COMPLETION  DATE:  /Ai'/k.  ? 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:    yj/^f  /7^,o^/ 

%  TIME  USED:       ^/   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  y#/r  "sPs^d  NO.  HOURS  PER  SHIFT:   '• 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:       ^7//^   TELEPHONE:      <&£^Jl£Z&_  7^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  jft&Jr   


GENERAL :  a/,?^     V^/,V  ^^v,^/  /^tW^,^^-^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  BUTTE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JZLJ 3o/^ 


 /SELENA 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 

COUNTY :      J*£ms    ^  tlltfRK 


CONTRACT  AMOUNT: 
CONTRACTOR 


$  5Q j  2IZ  .  OO 
kl/£3Ay  TRAFFIC  Maj^T.j  /fi/C 


CONTRACT  TIME: 


MP. 


FROM  (town):  £f>£/}t  f?*LLS  Mr. 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:        j  /  &  j  82. 

%  COMPLETE:  /QQ  

%  TIME  USED:  £S~ 


NO.  MEN  EMPLOYED : 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  l&£l3l££ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  fie/}7//j=&  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Bu-tte 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  1-1-83  

1-15-1(27)58  U-l 

PROJECT  NO. : 1-15-1(54)51  U-2   CONTRACT  AMOUNT:     $  5,316,245.38 

PROJ.  NAME:DiU°n  South  (South  Section)  CONTRACTOR : Beyer T s  General  Constructors  Inc. 
LENGTH:      §foe  OrgancNorth  (No.  Sect.)    FRQM  (tQwn) .      Butte,  MT  59702 


COUNTY:      Beaverhead   AWARD  DATE:  9-2-81 


CONTRACT  TIME:    200  W.D. 

DATE  WORK  STARTED: 

9- 

■16-81 

ORDER  TO  PROCEED  DATE: 

10-1-81 

PROBABLE  COMPLETION 

DATE: 

5-6-83 

%  COMPLETE:  88 

NO.  DAYS  WORKED  PER 

WEEK: 

5 

%  TIME  USED:  87 

NO.  SHIFTS  PER  DAY: 

2 

NO.  MEN  EMPLOYED: 

15 

NO.  HOURS  PER  SHIFT 

8 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY  DISTRICT 

CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         Caprara   TELEPHONE:  683-6290  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _8_       ADDRESS:    PQ  Box  1342  

Dillon,  MT  5Q7?5  

GENERAL :       Work  consised  of  removing  work  bridges  on  haul  road  from  Tash  Pit 

No.  2,  Dozers  making  the  50  foot  berm  ad.jacent  to  Rattlesnake  Creek  for  

Tash  Pit  No.  1.  Also  had  3  —Dozers,  an  1  -  Crane  working  on  Tash  Pit  No.l. 
Sub-Contractor  Gilman  Excavating  crushing  Top  Surf  Material  for  Dillon  South 

(North  Section)  Proleet.  Contractor  shutdown  on  11-17-82  nnt.il  spring.  

Items  and  Percent  Complete  are  as  follows;  Grading  -  Q8  t;  Drainage  -  100  t\ 
Gravel  -  97  %;  Plant  Mix  -  88  %;  Fencing  -  85  %;  and  Seecing  -  98  %.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


UT/-& 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:     ^  ^  £/?  -  /  ^<f.J  to 
PRO  J.  NAME:     >artiffV    —  C'^^  -o  scsry^,^ 

LENGTH :   ^  /  ^y.  

COUNTY:  £?se. 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE 
I  COMPLETE: 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $   7  gg?  ggg  — ^ 

— 2y  ^< — '  c  

CONTRACTOR :  ^^yg>er  <^s-a/£^»^.  £q*jsttzuc.  toAs 
FROM  (town):        ^L^^  g^gfe 

AWARD  DATE:   -=T-.s-^gg.  

DATE  WORK  STARTED:  <g 
PROBABLE  COMPLETION  DATE:  <g.g 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY:  -2. 
NO.  HOURS  PER  SHIFT:  & 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

J^Iy^xj   TELEPHONE: 

ADDRESS :  /rtr. 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSON 


GENERAL: 


csjoieic  s&ur  z?ejoW/w  ^?>*«=. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 
F  89-1(4)0 


PROJECT  NO.:    115-1(27)58  U2 


PRO J.  NAME:    Dillan  South  (N.  Sect,) 

LENGTH:  3„6  adHea.  

COUNTY:  Beaverhead  

CONTRACT  TIME:     250  working  days  


December  30,  1  982 

CONTRACT  AMOUNT:     $  7,977,640.10 

CONTRACTOR:      Beyers  General  Construction  Co. 

FROM  (town):      Butte,  Mt.  

AWARD  DATE:      March  5,  t9Q2  

DATE  WORK  STARTED:      March  26,  1982 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  42 
%  TIME  USED:  42 
NO.  MEN  EMPLOYED: 


-in 


April  16.1982    PROBABLE  COMPLETION  DATE:  October  28.  1983 

  NO.  DAYS  WORKED  PER  WEEK:  _J  

  NO.  SHIFTS  PER  DAY:  1  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      H„  A  „  W»-jh»  TELEPHONE: 

2  ADDRESS: 


683  4447 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  465 


Dillon.  Mt.  59725 


GENERAL : 


Bridget 


Bridges  over  Poinriexter  Slough;  no  work.  Separation  at  sta.  1  58  +  00.00; 

tied  and  placed  reinforcing  steel,  formed  for  and  placed  concrete  at  abutment 
#4  N.5.  wall  and  wings.  Reinforcing  steel  and  concrete  placed  for  columns  at 

bent  #2  N.B.  Dillom  Interchange  at  sta»  96  496.60;  all  prestressed  beams 

were  set.        Bridge  over  U.P.  RR.  at  "A"  line  sta  103  +  59.50;  tied  and 
placed  reinforcing  steel,  formed  for  and  placed  concrete  at  the  following 

places:  cross  bftam  hent  #2,  columns  and  cross  beam  bent  #3-  Prestressed  

hpama  were  set  for  all  spans.  Park  Street  Separation  at  sta.  290  +  02.37; 

no  work.  Project  F  89-1(4)0  bridge  over  Blaektail  Creek:  test  pile  were 

driven  for  bent 3  1  SBjl  2  (complete),  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Buttf 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  3Q*  1982 
F  89-1 (4)0 

PROJECT  NO.:      115-1 (27)58  U2   CONTRACT  AMOUNT:     $  2 .332 , 787 o 95  (bridges) 

PRO J.  NAME:      Dillon.  Smith  (N.  Sect)  CONTRACTOR:     Beyers  General  Construction  Co, 

LENGTH:  3>6  miles   FROM  (town):  Butte,  Mt.  

COUNTY:      Beaverhead   AWARD  DATE:        March  26 ,  1982  

CONTRACT  TIME:        250  working  days  DATE  WORK  STARTED:      March  26,  1982 


%  COMPLETE:   42. 


%  TIME  USED:  j_2   NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:  10   NO.  HOURS  PER  SHIFT 

ACTUAL  COMPLETION  DATE: 


DATE: 

October  28, 

WEEK: 

5 

1 

t 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        H,  A,  Weibe  TELEPHONE:  683  4447  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _g_       ADDRESS:  P.O.  Box  465 

Dillon,  Mt.  59725 


GENERAL:   Bridges, 


Percentage  complete  for  these  items  are  as  follows:  atructure  excavationi 
type  1  71$r  prebore  80%.  test  pile  12"  66%.  furnish  pile  12"  79$,  drive 
pile  1.2"  80%,  test  pile  14"  100%,  furnish  pile  1)4"  KXff,  drive  pile  100%, 

reinforcing  steel  23%.  class  AD  concrete  67%.  work  bridge  75$»  bridge  

survey  L0%f  70  ft.  prestrSSifl  beams  type  4  100$,  45  ft.  type  4  beams  100%, 
95  ft.  type  L  beams  100$.  60  ft.  type  A  beams:  100$,  75  ft„  type  A  baqms  1100% 
The  structures  are  42$  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING 


3~  ir<5~i?-3(32]/S7 

PROJECT  NO.  :  Ir^t^ 

PROJ-  NAME:  ^Al^^^.o^ 

LENGTH :  ^-4   

COUNTY:  dg-ffirJQ*  

CONTRACT  TIME :       Z8o    D  A 


ORDER  TO  PROCEED  DATE:  O III  T~3  O 

%  COMPLETE:  9 8  

%  TIME  USED:  95~  

NO.  MEN  EMPLOYED: 


o 


lec.3o/  l<18  Z 


CONTRACT  AMOUNT:     $  IZf4-24-  4£>2  ,3$ 
CONTRACTOR:  ^eu; \1~ Sa^  s  '  Cr>  . 

FROM  (town):       Ske-ridan      U) . 
AWARD  DATE:         QlTly  /ST^  8& 
DATE  WORK  STARTED:        Aug.  //;  /9gp 
PROBABLE  COMPLETION  DATE:    Q""u|u  1ST  Hfi  3 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:     Qch  ^  1^87^ 
PROJECT  MANAGER:    jjlllla*  Q ,  l?oA  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^  ADDRESS: 


-  ZZ3~-39&Z, 


GENERAL: 


£ 


t 


LA 


■A 


7-   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  BoTTE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         }Z  /  3oJ  j£ 

PROJECT  NO.:     5>0S    /&?  (£[)   CONTRACT  AMOUNT:     $  259;  Q23 .  OS 

PRO  J.  NAME:   '^fSUSS!—   CONTRACTOR:  ICIEST  VAUay  gM*ILf  ItfC 

LENGTH :        £>.  &    J///.J=^>  FROM  (town):     AaIaco^DA  ,  Mt. 

COUNTY:        ^ALLAt^N   AWARD  DATE:  J 30/  82  

CONTRACT  TIME:       *7j5~    )Y,  D,   DATE  WORK  STARTED:       7  /  7/  8Z.  

ORDER  TO  PROCEED  DATE:      *2jjL£l££  PROBABLE  COMPLETION  DATE:  ~ 

%  COMPLETE:  /£>&   NO.  DAYS  WORKED  PER  WEEK:  ~ 

%  TIME  USED:  7?   NO.  SHIFTS  PER  DAY:   - 

NO.  MEN  EMPLOYED:  ~  NO.  HOURS  PER  SHIFT:  *- 


ACTUAL  COMPLETION  DATE:  /Q/qV/gJl. 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //  /  /  /  8%_ 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  /?,  /%J.oSS0Af  TELEPHONE:  -^Tp?^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  gox   


GENERAL:      £<9a/jz    /3?£i-/AlJti/}£y    ^M^/c/rf&  IV AS    D#A/£  &y 
P/3T/?/CT  AheSort^sL    /}aID    ~n+£.     /vw>?Z    D/)Trt  LUrtS 

-Zt1  j s  j^s  r//w*7-^£>  /v/v^>Z-   D/3-r/9  W/.L2-  jSiL  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ~Z~ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY: 


o  a- 1 


MAPI  so /o 


CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE:  ^/z^/Z^ 

%  COMPLETE:   /0Q  

%  TIME  USED:    /OO 


CONTRACT  AMOUNT:     $  4^7  5"# 
CONTRACTOR:     S/M  6lJLM/l»  £X£A(/AT/JL>S5 

FROM  (town):  T3UTTg'  

AWARD  DATE:  ti/6/$/   

DATE  WORK  STARTED:  V ' /Z"/?^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   —  

ACTUAL  COMPLETION  DATE:  /o/z,2/fZ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:        £jj/j*£V£^L  TELEPHONE:     Z^Z  -  £07Z9 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_       ADDRESS:       13&?<  ///O 


GENERAL:  /}//  ol/o^  Pom* /pr/&  -  /  s^Js> C42*zi±lu 
 Ft  &£L  /  ■  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  2- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /z/lO /%Z- 


PROJECT  NO.:  f fi>  Z9 -/ft)/) 

PRO  J.  NAME:  V/ffG//J/A  Cfb -£UA>l5 

LENGTH:   %  ~?  

COUNTY:      {VJ  j  Qt '  <6rn  


CONTRACT  TIME: 


7o 


ORDER  TO  PROCEED  DATE:  ^///^ 

%  COMPLETE:   gt£  

%  TIME  USED:   7  9 


CONTRACT  AMOUNT:     $  7^  &97r  6 
CONTRACTOR:     fconjf?  Gonfr* cft'r^ 
FROM  (town): 
AWARD  DATE: 

DATE  WORK  STARTED:         $j/j±J_ 2  Z- 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  UJ.  S/c,\//.P^  TELEPHONE:  "7^?,  -  &0Z,% 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:'      73oy    ///  O 


GENERAL: 


5, 


CSJ&r^  1~a  b<e  r,ayyo^/^'/acl  /*r  tz /it  da*  /  f  Cove  r  .  SfrSf/n^ 
^A^d  <5s&d  j's?c  f  /&s-~///,j  )  six  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  fivftfe. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //g/J^/f/, 


PROJECT  NO.:  Z9  -  A  A?)  &*/ 

PRO  J.  NAME:  //*,s,\<>w  4i/A,  -  jtSrtTfa 

LENGTH :         «X  /  /^//gs  

COUNTY :      t-$?/^  £u£Lk*L  


CONTRACT  AMOUNT: 


CONTRACTOR:  ^J;^  j&j/r^t*^  jErjr>r.0t/S4?~/M&.T/>^ 
FROM  (town):  4£ZL 
AWARD  DATE:  //? /j?><>  //?  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  £? 
%  TIME  USED:  & 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  _  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


7 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  3uTT£. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  j3oJ  82 


PROJECT  NO.:  6>^-/(^/)3  UZ 

PRO  J.  NAME:  US  l<?/-8i£  Sky  SPUtf 
LENGTH: 


COUNTY:    £/?lL#TM    £  /WAD/SOAI 

CONTRACT  TIME:      /go    IY.  D,  

ORDER  TO  PROCEED  DATE:  9//'7'/7ct 

%  COMPLETE:  /<?Q  

%  TIME  USED:  //3  

NO.  MEN  EMPLOYED:  ~ 


CONTRACT  AMOUNT:     $  873, 
CONTRACTOR:     /?EHB£JtJ  dToNT.  j /NC. 

FROM  (town):      P/-&/tiS  .  AY77  

AWARD  DATE:         8/m{  79  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:  <2/8/82 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  <?/g/8J 
PROJECT  MANAGER:    Q  ^^l/S/z/V  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


/%k  ///a 


GENERAL : 


/vvv^Z-    A>>?7>?    /t//g-S   *5£NT   7~Z>  /-I £  LENA   <2_d.  t£zM 


■8JZ. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Buffr 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING: 

F66-t(i&  I 

FRSO  ,3(9)89  

ST.  jRn^crDr* 

0,9  j  

GAJJLBXUL  


CONTRACT  TIME: 


AIL 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


Xcnc  /y,  n&x 

m  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 
CONTRACTOR:  jj^ 
FROM  (town): 
AWARD  DATE: 


/Way  nr 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  flL<)S\6/n  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       .  ADDRESS: 


A*h  LUO_ 


GENERAL : 


c  r 


JL  fat 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  fivTTB 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /JZ /  3cJ  gZ 

PROJECT  NO.:    Xfi  9o~  ^(3£~)z.o£>  CONTRACT  AMOUNT:     $    jg,  93  O,  748. 

PROJ.  NAME:  £>/>pQRT^ f)UTT£   JQv£fiLfi/  CONTRACTOR:    ///IDE    CcNST.  Cq.jJNC 

LENGTH :  /tf/l£S  FROM  (town):     G?£*T  F/lLLSj  A/T. 

COUNTY:  /kg/?  U-0l>6£  f  &>uJ  AWARD  DATE:  9/3.3/ FZ. 

CONTRACT  TIME:         //)&  A<  D.  DATE  WORK  STARTED:  ////  JJ%& 

ORDER  TO  PROCEED  DATE:     /tp/jo/S^Z  PROBABLE  COMPLETION  DATE:       9/36/  #3 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  5 

%  TIME  USED:  /<?   NO.  SHIFTS  PER  DAY:   £ 

NO.  MEN  EMPLOYED:   /V  NO.  HOURS  PER  SHIFT:   JQ 

ACTUAL  COMPLETION  DATE:  ~ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   - 

EFFECTIVE  OPENING  DATE:  ~ 

PROJECT  MANAGER:   J/)CJC   J5?/c£<>l>aI  TELEPHONE:  7f<Z-/797  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     V  ADDRESS: 


tfyrr^;  A/77 


GENERAL:  /MS  &±    /2-/*T-8'Jl  , 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  ^y//^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  De.^. 


PROJECT  NO. 
PRO J.  NAME: 


LENGTH: 
COUNTY: 


4-t 


CONTRACT  AMOUNT:  $  JT<79l>0jL&.  97 
CONTRACTOR:      j^aj^gg  ^Qgg 


CONTRACT  TIME:  [*/ & 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  7? 
%  TIME  USED:  fig- 


NO.  MEN  EMPLOYED: 


FROM  (town):    /.ewizhw*.  S7?,»/-  

AWARD  DATE:      p^J,  /f**fc 
DATE  WORK  STARTED:     J7\*rJf  // 
PROBABLE  COMPLETION  DATE:     /J- 30  g  2- 
NO.  DAYS  WORKED  PER  WEEK:  — 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       ^jha.   TELEPHONE: 

ADDRESS:     /Ux  Ia/sJ 


JZJZ2.  -  -7*3 S- 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:  BcUmJ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^>Z?<* 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:    ^iZZZfS  /P<^£i^ 
PROJECT  NO.:  jrf%f-?*<&ZrJjW  <ZS  Z  CONTRACT  AMOUNT:     $  j&jt^f^  ^'s? 


PRO J.  NAME: 

LENGTH:   ^/J"  sSsZS?  (jxtgVX&ef)   FROM  (town):  ^^^^^C^^ 


COUNTY: 


CONTRACTOR:  TU/syslf 


AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ^JP^f^^-^^ J 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    4^^^  y^^^' 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ^ 


TELEPHONE : 
ADDRESS : 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     fl,V  ^g. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     {\z,.    36    /  902, 


PROJECT  NO.:  I-W  7(37) 3£~6  U~7- 
PROJ.  NAME:  Jfegjub 


LENGTH: 
COUNTY: 


S-JL 


St 


CONTRACT  AMOUNT:     $  3         442 .  c& 
CONTRACTOR:     /?,cTJy^  G**£mcb& 

FROM  (town):     Gr^J  fills  

AWARD  DATE:  l;  l<H2~ 


CONTRACT  TIME:  /JLoW.D 


ORDER  TO  PROCEED  DATE:    ^.-7  /  HSJU 

%  COMPLETE:  C4-   

%  TIME  USED:  73  


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:     rff  rJ 

PROBABLE  COMPLETION  DATE:     £~gg  -43 

NO.  DAYS  WORKED  PER  WEEK:  j5~ 

NO.  SHIFTS  PER  DAY:  JZ,  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     S,  Ihn   TELEPHONE: 

ADDRESS :     Jj22  &ZxA 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:     S^*„  fLga*    LoeslJ  U*LI  Dec  mUt/lly  /e*<: 

■frejesi  f  ^tricer-  uj/»  I    be-  AttcJe   <jri  lil  ~tk  e-^j  ft  umJ  I-Lol^i.  <?c//.  

Xhrsxs         psr-cert  I  A*Y*tfJe/e  G raJiuj  -  ■  Pr<t/haj~C  -  %3L3&L^. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  SuTTB- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /g/3  O  j  82. 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   ^ 

COUNTY: 


CONTRACT  AMOUNT:     $   /}3J.3j5Q7.  55 
CONTRACTOR:      Sf£ye%   CoMST.  Co. 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


S/H/8/ 


DATE  WORK  STARTED:  /  /  /  &  / 


ORDER  TO  PROCEED  DATE:  8/^^/81 

%  COMPLETE:   /QQ  

%  TIME  USED: 


3o_ 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  J/8Z 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:       7j3C>/ 82 


/Q//JI/8Z 


PROJECT  MANAGER:  JoHNSO/J  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


(SoX  JJ/O  l3dZ£.MAN j  S/n) 


GENERAL: 


/vN/fL    Q&m    ttl££.   SiE/vT    7-o  J2JZ8J82, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  /  - 


PROJECT  NO. : 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $       33$^,  0 
^CONTRACTOR: 
FROM  (town):  rM^L* 


AWARD  DATE: 


CONTRACT  TIME: 

ORDER  TO  PROCEED  DATE:  ^4^/^* 

%  COMPLETE:  

%  TIME  USED:  J^h 


DATE  WORK  STARTED: 


16*4 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG 


PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


GENERAL 


fj/c  £p~-,  a~~~-  w- 


QftJ.L 


It 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  8<JTTE- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       JZ  j  3  £> J  8 Z. 

PROJECT  NO.:    J?S  BRS  DP  Z8Q-I(S)H  CONTRACT  AMOUNT:     $  3}  ^JH;  979,  3^ 

PRO  J.  NAME:     s/CRK   Sr/D^E.   CONTRACTOR:    feT£R  klZMTT  SoMS^O. 

LENGTH :        p.  zG±T    Af/lES  FROM  (town):     j3;LL,H6S  /¥tT 

COUNTY:      JfELm,S    ff  Clvxtc   AWARD  DATE:  ^/3oJ  gl  

CONTRACT  TIME:       A5jD    W.  D.  DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:     £--j?0  PROBABLE  COMPLETION  DATE:  - 

%  COMPLETE:  yQQ   NO.  DAYS  WORKED  PER  WEEK:  — 

I  TIME  USED:  g3   NO.  SHIFTS  PER  DAY:   ~ 

NO.  MEN  EMPLOYED:   ~   N0-  HOURS  PER  SHIFT:   "~ 

ACTUAL  COMPLETION  DATE:  /£>/X2/f2. 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:       /O/ZZ/  82. 
EFFECTIVE  OPENING  DATE:  82. 

PROJECT  MANAGER:    /g^  A^Ta/^  TELEPHONE:  4V?-3t>3/  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:  /VW9L  D*T#  /4#S  A/oT  BjEEM  f?^BW£P  /N  D,  strict 
 ^  £sT/A/S*T&£>    TT/sfT    /^VA/AL.  t^LL  P>£L  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:      f\  „  jf„ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ?n-  j£ 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


a*   Firry — S.E, 


CONTRACT  AMOUNT:  $  

CONTRACTOR:      "  <ik"  Cutxty 
FROM  (town):     /7);.i.«*t*L.  /Ml 


CONTRACT  TIME 


,5  0 


AWARD  DATE:       XAy  Al( 
DATE  WORK  STARTED:  9-3/^-3 


PROBABLE  COMPLETION  DATE:  y^,,.,  / 
NO.  DAYS  WORKED  PER  WEEK:  s 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ORDER  TO  PROCEED  DATE:  g^Ll£J!£ 

%  COMPLETE:   70  %  

%  TIME  USED:   68%   N0' 

NO.  MEN  EMPLOYED:   £   NO. 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Z?.^    £JLr  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


8_ 


GENERAL : 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /-  /-  STS 


PROJECT  NO.  :  ^>A'  S?2^  7 
PRO  J.  NAME:  J&s<?S> 

LENGTH :  »7s£<srS>  

COUNTY :  ^P^^  


CONTRACT  AMOUNT: 
CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


£7,  /  9>& 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE: 

%  TIME  USED: 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE 
ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  &QTTB 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        J2.  j  3o  f  BX. 


PROJECT  NO.:      J?  ld£L 


£4 


CONTRACT  AMOUNT: 


PRO  J.  NAME:  ^£  ^J&Z&gg&t 

LENGTH: 
COUNTY: 


CONTRACT  TIME 


90  IV.  D. 


CONTRACTOR:  /$Wi  C vaJST.  Cn.}jNC 
FROM  (town):  ,  AfT 

AWARD  DATE:   Z/  V J '££ 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:      V //^, / '££ 

%  COMPLETE:  /£>Q  

%  TIME  USED:  97  

NO.  MEN  EMPLOYED:  ~ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /Q/SSj/gZ. 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  /&///&'£. 
PROJECT  MANAGER:  <9/,3QAt  TELEPHONE:         ^gg  -So 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:         /?  Q,   £ax  ;;/£> 


GENERAL:   £/o_  C^C/SUM^,    illM.  £k&£.    <M   72*1*  r%oJ&r-T 


 js   ££X442&z££.  ITtrtT  J^/^/^L   IhrsJ  /<J,U_  fif  S^a/t 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /?<z/7/£l 


CONSTRUCTION  PROGRESS  REPORT 

3/ 

FOR  THE  PERIOD  ENDING:  /£ 


PROJECT  NO.:  ^/#/? 
PRO  J.  NAME:  ^/atT.  ^7^^^'^^ 
LENGTH :    ^^^g^g  l/^Sc** 
COUNTY :     ^  ^Wr?^ 


CONTRACT  AMOUNT:     $    S?7,  ^2. 


CONTRACTOR:      O^ZZ^  <^ul^  <2> 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  * 
%  TIME  USED:  ^ 
NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  jgr  -<Z<0- tf  ? 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    yC  r  ^Z^A/  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      ^  ADDRESS: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:      22  IO 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:        /  -  /-  83  

PROJECT  NO.:     ^  m  P   £>Z?9  -  82,  CONTRACT  AMOUNT:     $    £,94^370'  OO 

PROJ.  NAME:    MA 1 1)71   S72)C* p i LETS  CONTRACTOR:    //upg  GausTU  CTituJ  CDyTTpQ 

LENGTH :  /JOk)€-   FROM  (town):      ggjgggr  ggjXS  

COUNTY:          fc^g^  &>ALLATiJj  i  f>A*K  AWARD  DATE:  /fi-Z9-82^ 

CONTRACT  TIME:              S8   DATE  WORK  STARTED:       /Z  -  /~  BZ^ 

ORDER  TO  PROCEED  DATE:     //-/?-  3 2^  PROBABLE  COMPLETION  DATE:  - 

%  COMPLETE:   3.65  %   NO.  DAYS  WORKED  PER  WEEK:  S~ 

%  TIME  USED:  3  %   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:      "7-  7~Q  -//  NO.  HOURS  PER  SHIFT:  <g  

ACTUAL  COMPLETION  DATE:   


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ■   

EFFECTIVE  OPENING  DATE:  • 

PROJECT  MANAGER:^.  ZT.  C*U&rtLlV        TELEPHONE:  S"8C>-   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:         p.  d>,  &QX  IUO 

GENERAL:       &S<3ftM     CeuCHlMG,     Dec.    I  ,  iqfrl.        (\T      P\OD€SH.  £GHOy 

iQi LpcftTe^     ngflft    feeing  ft- oe  ,      Pioneer    is  A  suflpugft. 

 As  o-E     IZ.-ZZ  -flZ-  z?Z7>4-5   -fans  hAUE  hesKi  -hauush 

m to     THe     feo3,erofrr\    N\Dori     fflftinTenc€~  sjftgj^  .  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


iiiSSlwl  DISTRICT: 

JAN  03  1983 PRELIMINARY  SURVEY  PROGRESS  REPORT 
COKSTRUCTlO'rtfiilSm  period  ENDING: 


PROJECT  NO. 


).:      f-  &  y-/f^:/  7  DATE  SURVEY  AUTHORIZED:  22^£s/^£S. 

PRO  J.  NAME:  /?Zy^/C/Sy7^  ^? fS?>        DATE  WORK  STARTED:  s^S^/tg 

LENGTH:    ESTIMATED  COMPLETION  DATE:  jfiS 

DATE  SUBMITTED  TO  DISTRICT:    ^"^/g^ 

PROJECT  MANAGER:  ssZ«2&^   TELEPHONE:     ^Z^-  ^S-S? 

NO.  PERSONNEL  ASSIGNED:  .        jT^  %  COMPLETE:  ^> y£  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ^J±A 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         l£jj3&L  JzZ^ 

PROJECT  NO.:     Hg$         /  (&)  j  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:   jAjtt£Asez,h0AJ  J^Af^Li      DATE  WORK  STARTED:  A?//*/?^ 

FA*  3T34>  / — 
LENGTH:  3<j  mil  £3    ESTIMATED  COMPLETION  DATE:      /  /  f?3 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:      QI^qaJ   TELEPHONE:  -  &Q  J<± 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  ^2.Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  /%/777^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  J DATE  SURVEY  AUTHORIZED:  /0sZZ-c9Z 

PROJ.  NAME :/'tJ////Z///?£c  »  dzeetjovtc       DATE  WORK  STARTED:  /'/-/C 

LENGTH:  <£/  /^/^^   ESTIMATED  COMPLETION  DATE:  A^f. 

s^e'c^/tt  si  7c?*/ /Kit 

DATE  SUBMITTED  TO  DISTRICT:  /Z 


PROJECT  MANAGER: 


X_J  /    /J/^SO<7  TELEPHONE:  7c^Z'/7^7 


NO.  PERSONNEL  ASSIGNED:  <^  %  COMPLETE:  7,  *? 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /3<JTT£ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  jz/do/dZ  

PROJECT  NO.:     S  Z73  ~/0)  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:      Jacjtso/)   A/p.  DATE  WORK  STARTED:    Alp  £fftJJ 'A ^ tcaC 

LENGTH:   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:  JZ/3oJS/ 

PROJECT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  ~7J5~  /rt  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  J3o7T£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z/d>o/SZ 

PROJECT  NO.:    A?        97  fa)   DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:  ^rha/)  DATE  WORK  STARTED:     $0  /^/Vtt/  ASS/fW* 

LENGTH:    ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:  /z/sbo/fiZ- 
PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /5<j7T£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   


PROJECT  NO.:     JP*>  4//  '/  (&  O     _       DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  DATE  WORK  STARTED:  jk^jjJsS^ 

LENGTH:  ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   .   TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  _ 


a  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


GREAT  FALLS  DISTRICT 


DISTRICT: 


Gt.  Falls 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     January  3,  1983 


PROJECT  NUMBER  &  NAME 


DESCRIPTION 


NEXT 
MILE- 
STONE 


M-HRS 

USED 

THIS 

REPORT 

PERIOD 


% 
COMP 


EST 

COMP 

DATE 


FR  60^2  (8)  71 
BeTt-East  &  West 


PMBS  Overlay 


Final 
check! 


54 


90 


2-15-f 


rL60jl2  W  21 

Great  FaTTs  -  East 


Grade_j_  GraveJ_  Surf 
PRBS,  Structure 


rel im. 
P.I.H. 


126 


20 


9-1-83 


FR_24^_3  L3J  Z£  Uz2  _  _  . 
Rogers  Pass  -  E  (E.  Sect.) 


Widerjj_  GrjveJ.  Suxf 
PMBSj_  Structure 


Prel im 
P.I.H. 


40 


15 


12-30- 


83 


FR_24^  U)  16  M  . 

Rogers  Pass  -  E  (W.  Sect.) 


Widen^  GcaveJ.  Suxf 
PMBS 


Prel im 
P.I.H. 


4-1-84 


F_l-4_!5l_27.L  _  _  _ 
Shelby  -  West 


PMBS  Hverjay_  _ 


Final 
P.I.H. 


32 


20 


1-15-8 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


JAN  03  1983 


CZHSWJOTWli  OoREAU 


CRM/BHB/ sw/ 22  ID 


DISTRICT:     GREAT  FALLS 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:       12/31  /82 


Structure  Inventory 

and  Inspection  

Off  System  


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY:     Cascade  -  Choteau 


NUMBER  OF  STRUCTURES 


XXMDBSQ!DCEC  COMPLETED 


JEfiQMtXCEOHOte  REMAINING 
AWARD  DATE: 


QQiSmmmmL-     Pondera  -  Teton 


DATE  WORK  STARTED: 


%  COMPLETE:  98% 
%  TIME  USED:  ^— 


Lewis  &  Clark 


NO.  MEN  EMPLOYED:  2  to  4  part  time 
ACTUAL  COMPLETION  DATE:   


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  jgj/Kggff1 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


452-2361 


Bo*  1359 


309 


1-30-82 


Great  Falls,  Mt, 


59403 


GENERAL :  Fair  progress  ham  been  made  this  past  reporting  period »  There  have 
been  2  to  4  people  working  only  part  time  inspecting  structures  in  a  five 

county  area.  

 In  addition  to  the  above  structures  there  have  been  about  200  minor  

structures  that  have  been  inspected.  

 The  On  System  structures  are  now  due  for  inspection.    Work  should  

begin  on  these  next  weeko  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 


PROJECT  NO.:      I  15-7(20)  312 
PRO  J.  NAME:     Brady-North  &  South 

LENGTH:  11.6  Miles  

COUNTY:     Teton  &  Pondera  

CONTRACT  TIME:      120  Working  Days 


ORDER  TO  PROCEED  DATE:    July  27,  1981 

%  COMPLETE:  100%  

%  TIME  USED:  98%  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:    Nov.  9,  198? 


CONTRACT  AMOUNT:  $3,765,-665.82 
CONTRACTOR:    Duninck  &  Gilchrist 
FROM  (town):    Prinsburg,  MN. 
AWARD  DATE:      June  30,  1981 


DATE  WORK  STARTED:     July  21,  1981 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


-0- 


NO. 


-0- 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:      August  10,  1982 


November  9,  1982 


PROJECT  MANAGER:  Newton 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


562-3888 


Augusta 


GENERAL:       The  Final  Fstimate  and  Supporting  Data  was  submitted  to  the 
District  Office  on  November  17,  1982  and  will  be  forwarded  to  Helena  on 
or  about  January  14.  1982.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     ^/Z  S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  / & ~& 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:        /£,.  79^ 
COUNTY:  >z^<T 


CONTRACT  AMOUNT:     $  ^ 

CONTRACTOR:                          g&S  <Z?  d/6d/*&/Sr 
FROM  (town):     /2vjQS4t9£;&??  stfuJ. 
AWARD  DATE:  Z-^-FZ.  


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  ~<$2- 
%  COMPLETE:  /0Q 
%  TIME  USED:  ^ 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  /0/&$4$Z' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:      //  -  f 2- 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   

OF  ENG.  PERSONNEL  EMPLOYED: 


NO. 


TELEPHONE : 
ADDRESS: 


GENERAL:   s2&2/S*'jr'  y^y^r^  #2£&*L     -  <r^J9s?7s  iTTOl  7TD 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22  IF 


DISTRICT:  ^JtSO 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S£~,2£-£Z. 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY 


6-  7  s?7/C£S  


CONTRACT  TIME:      j^T/V?  /P. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  <?^T 
%  TIME  USED:  gaT 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $ 

CONTRACTOR:  ;  r^zi  /yms^. 

FROM  (town):      j£euj/^ c^^/^  S?77~ 

AWARD  DATE:  ^  -  £ /  

DATE  WORK  STARTED:         &  -^Q  ~<&Z* 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ^_ 


TELEPHONE : 
ADDRESS : 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:    Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3;  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FR  1-7(1)  404 


Chinook-East 


9.8  Miles 


Blaine 


70  +  15  W.D. 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  10-21-81 

%  COMPLETE:  100%  

%  TIME  USED:  93%  

NO.  MEN  EMPLOYED:  0 


ACTUAL  COMPLETION  DATE:  10-21-82 


CONTRACT  AMOUNT:  $1,044,440.80 
CONTRACTOR:  Hilde  Const.  Co. 
FROM  (town) : 
AWARD  DATE:  9-30-81 


Great  Falls,  MT. 


DATE  WORK  STARTED: 


10-9-81 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Glen  Brown   TELEPHONE 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


10-27-82 


265-6821 


ADDRESS : 


Dept.  of  Highways 


Havre,  MT. 


GENERAL : 


The  Final  was  received  in  Great  Falls  on  December  3,  1982. 


M.  R.  Brackney 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


Great  Fa] Is 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  3.  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


HES  3-1 (h)0 


Overhead  Flasher-Vaughn 
N/A  


Cascade 


CONTRACT  TIME: 


20  W.D, 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  Q% 
%  TIME  USED:  0% 


7/1/82 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $7,936.00  

CONTRACTOR:  Livesav  Traffic  Mtce..  Inc 
FROM  (town):        Great  Falls.  MT. 

AWARD  DATE:     June  30.  1982  

DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


1/28/83 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  453-2573 
0  ADDRESS: 


F.  A.  Robinson 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


104  18th  Ave.  N.E. 


Great  Falls,  MT. 


GENERAL:         No  work  was  performed  by  the  Contractor  during  this  reporting 
period  due  to  non-arrival  of  materials.    As  a  result,  the  probable  com- 
pletion date  has  been  revised  as  noted  above. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/3/83 


PROJECT  NO.:      f  3-1         2   CONTRACT  AMOUNT:     $  680,283. 75 

PRO  J.  NAME:        Sun  River  Jet.  E.  &  W.      CONTRACTOR:        Hilde  Const.  Co. 


LENGTH:  7.5  miles   FROM  (town):      Great  Falls,  MT 

COUNTY:  Cascade   AWARD  DATE:        April  1.  1982 

CONTRACT  TIME:  120  W.D.  DATE  WORK  STARTED:     July  21.  1982 

ORDER  TO  PROCEED  DATE:    April  22.  1982  PROBABLE  COMPLETION  DATE:  

%  COMPLETE:   100   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   43   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:         0  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:    November  10,  1982 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  November  16,  I982 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Hammerbacker  TELEPHONE:  ^7-3^48  


NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _o_       ADDRESS:  Dept.  of  Highways 

Fairfield,  MT 


GENERAL :   All  construction  work  completed.    Two  men  working  on  final . 

 Plans  are  to  finish  and  turn  in  final  by  I/17/83.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:       Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 

ft 

FOR  THE  PERIOD  ENDING:  I/3/83  

PROJECT  NO.:      F  3-2  (8)  18   CONTRACT  AMOUNT:     $  2,U92,l89.65 

PRO  J.  NAME:        Fairfield  E.  &  W.(East)     CONTRACTOR:        Hilde  Const.  Co.  

LENGTH:   3.0  miles   FROM  (town):      Great  Falls,  MT  

COUNTY:  Cascade  /Teton   AWARD  DATE:        November  30,  I982 

CONTRACT  TIME:  HQ  w.D.   DATE  WORK  STARTED:  

ORDER  TO  PROCEED  DATE:      Apribl  18,  1983  PROBABLE  COMPLETION  DATE:     September  1,  I983 

%  COMPLETE:   q   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  Q   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:     _g   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Hammerbacker  TELEPHONE:  U67-3I+U8  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _^_       ADDRESS:  Dept.  of  Highways 

Fairfield,  MT  

GENERAL :   Contractor  plans  to  begin  work  in  February  on  sub-drain  system. 

 A  five  man  survey  crew  completed  running  all  centerline,  R/W  lines, 

 and  bench  levels  sta.  927  +  '30.8  to  sta.  1186  +  71.8.  

 One  man  working  in  office  on  grade  notes.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:    r,rmtt.  Fnl  1  n 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


(  6hlUG\  u*fl 
PROJECT  NO.:        --  .-(M  1f 

PROJ.  NAME:,,,: 

LENGTH:   

COUNTY: 


  CONTRACT  AMOUNT:    $    ,Spp  Road  

•('■-■nl.  umli  or ) CONTRACTOR :    rV-ttpn  Coaatsaatloo  Co. 


Cascade   .  To ! on 
CONTRACT  TIME: 


FROM  (town):  prrt>Bt  FnU, 
AWARD  DATE:  ;  ^ 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:  .  ' 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:      T,Ov  1 «;  '1933 

NO.  DAYS  WORKED  PER  WEEK:  p  

NO.  SHIFTS  PER  DAY:   Q 

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  e ,  , j ,  ,  n   TELEPHONE:   

ADDRESS:  v.  r, 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL : 


.lr  1.  j        V:  •  j  Vo.';   i.'i    j  :v 


.  n  '■  inn — I  nr,;;  trust 


nix 


■Ij-.ns  to  einj 


»'ork 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:        3130  GT .  FASSS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       .TannaTT  3^83 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


BHF  10-1(4)2 


Overlay  15th  St.  Bridge 
0.00  


Cascade 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


789,498.00 


Sletten  Constr.  Co, 


Gt.  Falls 


9-23-82 


CONTRACT  TIME: 


100 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


10-18-82 

0 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     T.G.  Tomich    TELEPHONE: 

ADDRESS : 


DATE: 

9-15-83 

WEEK: 

0 

0 

0 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


452-2361 


Box  1359 


Gt.  Falls  MT  59403 


GENERAL: 


The  work  will  not  begin  until  spring. 


The  adverse  weather  dyring  winter  would  not  only  hinder  an  efficient 
operation  but  would  cause  detour  and  traffic  problems.  The  delay  was 

requested  by  the  contractor.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Dec.  31 ,  1982 


PROJECT  NO. 


F  24-3(5)  100 


CONTRACT  AMOUNT:     $  3,215,825.45 


PROJ.  NAME:  Rogers  Pass-East  Middle  SectCONTRACTOR:      Mever  Construction  Co, 


LENGTH: 
COUNTY: 


8.5  Miles 


Lewis  &  Clark 


FROM  (town) 
AWARD  DATE: 


Billings,  Montana 
Sept.   24,  19R2 


CONTRACT  TIME:      120  working  days. 
ORDER  TO  PROCEED  DATE:    Oct.  18,  1982 

%  COMPLETE:  _J  

%  TIME  USED:  _g  

NO.  MEN  EMPLOYED:  o 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ______ 

PROJECT  MANAGER:      g.  W.  Mpwtnn    TELEPHONE:  562-3888  

___       ADDRESS:      Dept.  nf  Highways 


Nov. 

18,  1982 

DATE: 

Oct.  19R3 

WEEK: 

1 

1 

R 

S.  W.  Newton 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Augusta,  Montana 


GENERAL :  Construction  layout  and  staking  is  in  progress.  8.5  miles  of  cent e 

 line  are  run  and  referenced;  8.5  miles  of  R/W  are  completed;  bench 

levels  are  100%  complete;  3.1  miles  cf  staking  are  complete. 

 Sub-Contractor  Birkenbuel  is  installing  temporary  fence.  Temppary 

 fence  is  8%  complete.  


The  project  is  under  winter  shutdown. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:       3130  Gt.  Balls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  January  3.  1983 

PROJECT  NO.:       F  60-2(5)92  Ul  CONTRACT  AMOUNT:     $  4,792,966.20 

PRO  J.  NAME:        Warden  Bridge   CONTRACTOR:  Sletten  Constr.  Co. 


LENGTH:       1,046.87  —  0.198  ML.  FROM  (town):       Great  Falls 


COUNTY:  Cascade 

AWARD  DATE:         Jan  23,  1981 

CONTRACT  TIME :         310  +  13 

DATE  WORK  STARTED:           Feb.  12,1981 

ORDER  TO  PROCEED  DATE: 

April  16.1981 

PROBABLE  COMPLETION  DATE: 

4-15-83 

%  COMPLETE: 

99.9 

NO.  DAYS  WORKED  PER  WEEK: 

0 

%  TIME  USED: 

85 

NO.  SHIFTS  PER  DAY: 

0 

NO.  MEN  EMPLOYED: 

0 

NO.  HOURS  PER  SHIFT: 

0 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  T.G. 

Tomich 

TELEPHONE:  452-2361 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  Box  1359 


Gt.  Falls  ME  59403 


GENERAL:   The  project  has  been  shut  down  for  the  winter  with  some  cleanup  jnuixMESJiin# 

 and  seeding  remaining.  Items  and  their  percentages  of  completion  are 

 100%  except  for  cleanup.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:    Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

HES  60-2(6)91 
HES  60-2(11)91  U-l 

^lRgA^e^§g!1S 


PROJECT  NO. 
PRO J.  NAME: 

T mm™  29  Blocks  -  Street  Lighting 
LtNblH:  Various  Intersections-Signals 


COUNTY: 


Cascade 


CONTRACT  TIME:  6-15-83  Completion  Date 
ORDER  TO  PROCEED  DATE:     nee.  20,  1982 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


.Tan,  1,  1983 


CONTRACT  AMOUNT:     $  545.383.00  

CONTRACTOR:      Western  Sign  Corporation 

FROM  (town):    Great  Falls.  Mt.  

AWARD  DATE:      November  30 ,  1982  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


6-15-83 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Walter  D.  Smith  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      i  ADDRESS: 


453-0422 


P.O.  Box  1359 


Gt.  Falls.  Mt.  59403 


GENERAL :      Some  electrical  equipment  has  been  approved. 


One  man  engaged  in  preparing  notes  and  records. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        January  3.  1933 


PROJECT  NO.  :      gg  nO-2 (13)041 


PROJ.  NAME:  HrU  P.r.  P.mlsing  IIS 

LENGTH:        0.0  Miles  

COUNTY:  Cascade  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  _j  

%  TIME  USED: 

NO.  MEN  EMPLOYED:  n 


Sppt.  27,  1S.32 


CONTRACT  AMOUNT:     $  11^000.00  

CONTRACTOR:       Hooriman  Constrnoti on  Co. 

FROM  (town):      Billings.  Mt.  

AWARD  DATE:        Sept.  2/,,  1982  


DATE  WORK  STARTED: 


Nov.  2.  1322 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


April  15,  1932 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      (lien  F.nder-son  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      i  ADDRESS: 


Dept.  of  Highways 


Great  Falls,  Mt . 


GENERAL:  Afork  sr.sppnripri  tf»;npnrari  1y .  Plans  ^  to  re  sums  as  snnn  as  favorable 

 weather  pejgatfcau     Tfeerns  ft-  pernpntqgpfi  complete  grp.  as  fnHows;  

 Traffic  Control-nevir.es  -  <yl  and  Embankment  In  Place  -  3%t  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  3,  1983 

PROJECT  NO.:     ER226-1 (2) 081  U-l  &  U-2  CONTRACT  AMOUNT:    $  50,087.90  

PRO  J.  NAME:  Belt  Cr.  331  &  Bird  Cr.  330  CONTRACTOR:   Swan  &  Sons  Const. ,  Inc. 

LENGTH :   FROM  (town):       Anaconda,  MT.  

COUNTY:         Cascade   AWARD  DATE:      August  24,  1982 


CONTRACT  TIME:  25  W.T).   DATE  WORK  STARTED:     Sept.  20,  1982 


ORDER  TO  PROCEED  DATE:  August  25,  1982  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  100%   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  100%   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:     Nov.  8,  1982 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  Nov.  11,  1982 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Glen  Enderson  TELEPHONE:  453-2573 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:     1         ADDRESS:  DePt-  of  Highways 


Great  Falls,  MT. 


GENERAL:      Final  Estimate  and  Supporting  Data  was  received  in  the  Great  Falls 
District  Office  on  December  22,  1982. 


M.  R.  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  31.  1982 

PROJECT  NO.:      RS  233-l(Z^9   CONTRACT  AMOUNT:     $  726  .129  .28  

PRO  J.  NAME:         s+. ,  .Tnft  Rnari   CONTRACTOR:     McTntyre  Const.  

LENGTH:   5.8  Miles   FROM  (town):     Great  Falls  


COUNTY:  Hill    AWARD  DATE:       Sept.  2k,  1982 


CONTRACT  TIME:        60  itf.D. 

DATE  WORK  STARTED: 

Oct. 

25,  1982 

ORDER  TO  PROCEED  DATE:     Oct.  18,  1982 

PROBABLE  COMPLETION 

DATE: 

July,  1983 

%  COMPLETE:  & 

NO.  DAYS  WORKED  PER 

WEEK: 

5 

%  TIME  USED:  28% 

NO.  SHIFTS  PER  DAY: 

2 

NO.  MEN  EMPLOYED:  U 

NO.  HOURS  PER  SHIFT 

8 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Glen  Brown  TELEPHONE:  265-6821  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _2_       ADDRESS:     Montana  Dept.  of  Highways 

Havre.  MT  .  59501  


GENERAL :    The  contractor  worked  ten  16  hour  shifts  crushing  and  stockpiling 
1^"  CBC  and  1"  PMBB.    Crushing  and  stockpiling  was  completed  on  December  17, 

IQft?  anrl  t.hp  rnnt.ra rt.nr  mnvfd  off  the  Project  for  the  winter.  The  1?"  CBC  is 

5D%  nnmplete,  the  1"  PMBB  is  28%  complete:  also  the  existing  Surface  Prepara- 
tion is  35%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  31,  1982 

PROJECT  NO.:     TQS  236-1(3)49  U-l  &  U-2  CONTRACT  AMOUNT:     $  3.311.034.38 

PROJ.  NAME:      Winifred  -  Big  Sandy  CONTRACTOR:     Morgen  &  Oswood 

LENGTH :  l.A  Miles   FROM  (town):       Great  Falls 

COUNTY :      Fergus  &  Chouteau  AWARD  DATE:        July  29.  1980 


CONTRACT  TIME:       250  +  11  W.D.  DATE  WORK  STARTED:     Sept.  11.  1980 


ORDER  TO  PROCEED  DATE: 

Aug.  18,  1980     PROBABLE  COMPLETION 

DATE: 

 J — —  /  — —  

Dec. 

%  COMPLETE:  ioo* 

NO.  DAYS  WORKED  PER 

WEEK: 

2 

%  TIME  USED:  98% 

NO.  SHIFTS  PER  DAY: 

1 

NO.  MEN  EMPLOYED:  1 

NO.  HOURS  PER  SHIFT 

8 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:     Nov.  11,  1982 

PROJECT  MANAGER:      Glen  Brown   TELEPHONE:  265-6821  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _2_       ADDRESS:  P.O.  Box  592  

Havre.  MT .  59501 

GENERAL :      All  construction  items  are  100%  complete.    Minor  cleanup  remains 
to  be  completed.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22  IF 


DISTRICT:    r.^.t,  g,„. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ,T,r„,rf  ^  1Qft? 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH  :•   

COUNTY: 


$  1,fift1,R/,1  20 


LQLa  Brldi 


jppcna&baa 


'".*>  oil 


.  n,':c.''i 


CONTRACT  AMOUNT: 

CONTRACTOR:    ?1pt,t,ftn  nmmtmrtlon  Co. 

FROM  (town):      r.„on+.  F,-,1<f  

AWARD  DATE:        n_oo  «i 


CONTRACT  TIME: 


.•ai'-;  i  nr 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  n ,r 

%  TIME  USED:  . 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: 


DATE: 

WEEK: 

5 

1 

TELEPHONE : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  (V2_D-1  ADDRESS: 


-f.pt.  Ealla^  EL  5SL&Q3 


GENERAL :  Q^=^axlagf  dmcjealfl  ia  satplflta  and  the  Structural  staxJ  La  sal 
•"• "  cIj — 1  i       ,f-,;-pv'^,  Ihe  annigasinr  la  cnyypnt.lv  grading  the  Struatuca]  Steal. 

— j — -Imjs  t"  t>ipn  v^lt  ;p  t,h»  s±ru&tura3  StaeJ  and  hagar  fnrmW  fry  thA  r^ir. 

 •■^•■■•nr*  ■  ->  -  tor  :  "m  r;-  :-.r>r!s  aaBplatcd  riprap  plaofifflanl  £ac  the  pgjjacl  nn 

"S.  ■(•:';;  aakiiig  t'.iiv  iteg  100^,'  cr.jr.pl.etB. — Ihe  bridge  «a  «  whole  la  nnmrtifttw 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


SR  365-1(3)0 


Brady-East 


7.0  Miles 


Pondera 


CONTRACT  TIME: 


90  W.D. 


CONTRACT  AMOUNT:  $1,496.641.89  

CONTRACTOR :    Duininck  Bros.  &  Gilchris t 

FROM  (town):      Prinsburg,  MN.  

AWARD  DATE:  9-30-81  

DATE  WORK  STARTED:  10-9-81 


ORDER  TO  PROCEED  DATE:  10-21-81 

%  COMPLETE:    100% 

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


69% 


0 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  11-8-82 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Hanmerbacker  TELEPHONE: 

ADDRESS : 


11-15-82 


467-3448 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Dept.  of  Highways 
Fairfield,  MT. 


GENERAL: 


Final  Estimate  and  Supporting  Data  was  received  in  the  Great 


Falls  District  Office  on  December  17,  1982. 


M.  R.  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1/3/83  

PROJECT  NO.:       BfcBBS  S6S-1  (3)  0  CONTRACT  AMOUNT:     $  Q20.779. 66  

PRO  J.  NAME:        Simms-  North   CONTRACTOR:        Mclntvre  Const.  Coo 

LENGTH:   1.1  miles   FROM  (town):       Great  Falls,  MT  

COUNTY:  Cascade  and  Teton  AWARD  DATE:         September  2k.  1982 

CONTRACT  TIME:  150  W.D.   DATE  WORK  STARTED:     October  12,  1982 

ORDER  TO  PROCEED  DATE:  October  18,  1982  PROBABLE  COMPLETION  DATE:  August  1,  1983 

%  COMPLETE:      _26   NO.  DAYS  WORKED  PER  WEEK:  5  

%  TIME  USED:     _13   NO.  SHIFTS  PER  DAY:   1  

NO.  MEN  EMPLOYED:      _8   NO.  HOURS  PER  SHIFT:   8  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Hammerbacker  TELEPHONE:  U6j-3kk8  


NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _g_       ADDRESS:  Dept.  of  Highways 

Fairfield.  MT 


GENERAL :   Contractor  closed  down  grading  operations  11/17/82  till 

 next  spring.    Contractor  completed  all  crushing  and  stockpiling 

 of  surfacing  materials  12/7/82.  

 Contractor  placing  riprap  underneath  bridge  ends  sta.  23  +  38  and 

 27  +  16.   


All  traffic  control  for  winter  shut  down  has  been  installed. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:        r.^.t.  E«U, 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 


FOR  THE  PERIOD  ENDING: 


=B  Py-  5L5=H2)  0 


■Tan    ?,  19^3 


PROJ.  NAME:     Mrws-NnH;h(3r<rte»  Qaljt) 

LENGTH:-   •)  j  ,.,.-,„..  

COUNTY :   >,.-,,■  ^  ■,>+,,,,  

CONTRACT  TIME:         r.,,      .  , 


CONTRACT  AMOUNT:  $  /|f*|?fin,?0(RHrtCe  Portion) 
CONTRACTOR:    M.Tnt.ryp  P.nn.Wtlnn  Co. 


AWARD  DATE: 


.Sp'e  Road 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 

%  TIME  USED:  .  ■  ,.  e  ■ 
NO.  MEN  EMPLOYED:  w 


LL=5=82 


r  n  Pa 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

Liar  -  is—:    TELEPHONE: 

;.„.'  ADDRESS: 


PROJECT  MANAGER:  ;„  ,,  ^  .;  sr,> 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


NO? 


iax  1352 


Greai  EallfL,  vr.  594Q3 


GENERAL: 


Prim  ftp  p"mr."  aancjaaie  for, this,  uegjc     tt^  piM„«.  +  n 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     January  3,  1 983 


PROJECT  NO.:     PMS  itliiOffel)  Unit  2 

DDr<T  maut  Statewide-Inlaid  Plastic 
PRO J.  NAME:   Pavement  Markings  

LENGTH: 


COUNTY : 


N/A 
Various 


CONTRACT  TIME:     45  +  18  W.D. 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  100 
%  TIME  USED: 
NO.  MEN  EMPLOYED 


8/17/82 


79 


ACTUAL  COMPLETION  DATE :       1 1 /9/82 


CONTRACT  AMOUNT:     $  70. 292.00  

CONTRACTOR :      Livesay  Traffic,  Mtr.e.,    In c . 

FROM  (town):       Great  Falls.  MT.  

AWARD  DATE:  7/27/82  


DATE  WORK  STARTED: 


10/6/82 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


1 1/9/82 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     F.  A.  Robinson  TELEPHONE:  453-2573 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      0         ADDRESS:  104  l8tn  Ave. 


Great  Falls,  MT. 


GENERAL :        Submittal  of  Final  Estimate  has  been  delayed  due  to  tne  Contractor ' s 
possiole  intent  to  file  a  claim  for  overrun  of  material.  


Revised  Estimated  Submittal  Date  is  1/28/83. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:       flreat  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


■Tan.   3,  19ft3 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 


SMP  0899-82 


Maintenance  Stockpiles 
4  Pits  


CONTRACT  AMOUNT:     $  UZJUOJOQ 


COUNTY:  Chouteau , Lewis&Clark  &  Cascade 
CONTRACT  TIME:      70  Working  Days 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


Clark  Brothers  Contractors 

 Vicyor,  Mt.  

October  ?9,    1 9ft7  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


Nov.  19,   1982      PROBABLE  COMPLETION  DATE:   April  1983 


NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Walter  D.  Smith  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      l  ADDRESS: 


453-0422 


P.O.  Box  L153 


Gt.  Falls,  Mt.  59403 


GENERAL :      The  contractor  has  obtained  Air  Quality  Permits  and  is  awaiting  the 

approval  of  Reclamation  plans  for  the  subject  project.  Clark  Brothers  will 
move  in  as  soon  as  all  permits  are  approved.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^jTj 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2- 

PROJECT  NO.:     ^W/0  CONTRACT  AMOUNT: 

PRO  J.  NAME:    /n*/A/rf//jtoJ/V.  CONTRACTOR:  _ 

LENGTH:    FROM  (town): 

COUNTY:  f  *Z*r/##&  AWARD  DATE: 


CONTRACT  TIME:  to/?   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      4/      ADDRESS:      Zte&r  a//$ J>4!t/&/S 

GENERAL:  ,7?^?*/     <&/<S/A/<ftrje//iJ^.         <?^&uJ       <e.A>  *  ss<S<Z  otsy- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  31 ,  1982 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


SMP  3699-82 
Pit  No.  0310-09 

Stockpile  -  Various 


Blaine 


CONTRACT  AMOUNT:     $  245,425.00 
CONTRACTOR:       Francis  Muggli.  Inc. 

FROM  (town):  Glasgow  

AWARD  DATE:        Cct.  29,  1982 


CONTRACT  TIME: 


75  tf.D. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  Q 
%  TIME  USED:  Q 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


July  1983 

0  

0 


NO. 


0 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


Glen  Brown 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


265-6821 


Montana  Dept.  of  Highways 
Havre,  MT.  59501 


GENERAL :  A  3  man  Engineering  Crew  was  engaged  in  establishing  Property  Split 
and  Cross  Sectioning  area  of  Pit  No.  0310-09.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  31.  1962 

PROJECT  NO.:      RS  236-2(1)65   DATE  SURVEY  AUTHORIZED:  12-27-79 

PRO  J.  NAME:        Big  Sandy  -  South  DATE  WORK  STARTED:       Jan.  21,  1980 

LENGTH:         11.9  Miles   ESTIMATED  COMPLETION  DATE:     Mar.  1983 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Glen  Brown  TELEPHONE:  265-6821   


NO.  PERSONNEL  ASSIGNED:  2   %  COMPLETE:  99% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  31.  1982 


PROJECT  NO.:      RS  2^0-1(1111  

PRO J.  NAME:  Chinook  -  Cleveland 
LENGTH:  lh.2  Miles 


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED: 


3-1-82 


ESTIMATED  COMPLETION  DATE:      Feb.  1983 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Glen  Brown   TELEPHONE: 


265-6821 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


7% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  31,  1982 


PROJECT  NO. :      FR  10-3(4)91 
PRO  J.  NAME:      Box  Elder  -  Havre 
LENGTH:  13  +  Miles  


DATE  SURVEY  AUTHORIZED:  1-25-82 


DATE  WORK  STARTED:  1-28-82 


ESTIMATED  COMPLETION  DATE:      Apr.  1983 


DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:     Glen  Brown  TELEPHONE: 


26^-6821 


NO.  PERSONNEL  ASSIGNED: 


0 


%  COMPLETE: 


90% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    nrpat  Fa11c; 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Ftec.  31,  1982 

PROJECT  NO.:      rf  24-3  (3)  7  A   DATE  SURVEY  AUTHORIZED:     Dec.  15.  1982 

PROJ.  NAME ifinnoTc  Pacc-Fpct-Psct  sor+ .     DATE  WORK  STARTED:      Dec.  17.  1982 
T™„m„         (Bridqe  Survey) 

LENGTH :      jnnn  Ft   ESTIMATED  COMPLETION  DATE:     jan.  7,  1QB3 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:      S.  W.  Newton  TELEPHONE:  562-3888 


NO.  PERSONNEL  ASSIGNED:     _^   %  COMPLETE:  50% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  1,  198? 

PROJECT  NO.:       PF  ?;,-3(3)7A   DATE  SURVEY  AUTHORIZED:     March  13 ,  19^0 

PROJ.  NAME:     R0?ers  Pass  East  (West  Sect  PATE  WORK  STARTED:       Dec.  9f  1930 

LENGTH:  Q.?  Mi1ftct   ESTIMATED  COMPLETION  DATE:      Unknown  * 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       nirn  Fnoprsnn  TELEPHONE:  kS5=2£B  


NO.  PERSONNEL  ASSIGNED:  p   %  COMPLETE:  fay 

*  Tempo rarely  suspended 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  SJiS(? 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S2' 


PROJECT  NO.:  y^-         -  /  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:     /Jt&KdA/  y^/  Drf/O  -So.    DATE  WORK  STARTED:      y  <? - ^l/-/?^ 

LENGTH:  ^ Z   -   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE:       -^^^OJl 2-^  

NO.  PERSONNEL  ASSIGNED:  4  %  COMPLETE:  y£  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 

PROJECT  NO.:           M  5212(1)                        DATE  SURVEY  AUTHORIZED:  9/ 1 7/81 

Great  Fal 1 s  South 

PRO  J.  NAME:    Arterial                                  DATE  WORK  STARTED:  12/10/81 

LENGTH:  8.85  Mi  les   ESTIMATED  COMPLETION  DATE:  1/28/83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        F.  A.  Robinson  TELEPHONE:  A53-2573 


NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:  k$ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 

No  work  accomplished  due  to  vacations  &  personnel 
assigned  other  work 


DISTRICT: 


Great  Fa  1 1 s 


PROJECT  NO. 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     January  3,  1983 


M  5225(1) 


PRO J.  NAME:  Ramps  I  315 
LENGTH:  0.^9  Miles 


DATE  SURVEY  AUTHORIZED:  2/1/78 
DATE  WORK  STARTED:  10/8/80 


ESTIMATED  COMPLETION  DATE:  1/28/83 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  ^53-2573 

NO.  PERSONNEL  ASSIGNED:     __q   %  COMPLETE:  73 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

No  work  accomplished  due  to  vacations  &  personnel 
assigned  other  work. 


CRM/BHB/sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 

PROJECT  NO.:        S  330-1(01)   DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:         Cascade-Ulm  Loop  DATE  WORK  STARTED: 

LENGTH :   26.5  Miles   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        Unassigned  TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


GLENDIVE  DISTRICT 


DISTRICT:  Si 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  VEC£/273E/€. 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATE 

<D  /  /J 

To 

JVrfYrf*   

A         c-           JSE    >               ^    '     — 

/    ■  /      X  i           i                         ■■■■■■  --g* 

Tin 

^>¥? 

tTViV^  1 —  

/ 

?Z2£cJQ)3  _  _  _  _ 

"fa 

Dr*T/Vi   

pr*-l/s*). 

DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


CCHSTRUCTIOK  BUREAU 


DISTRICT:  tZ&sad'i/Z 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Qf>£  " 

PROJECT  NO. : 

PRO  J.  NAME:    Cttl^J^ttfl  Z^£*^£LL 

LENGTH:  /J   

COUNTY :  /? O  O  S  €  S  ?/7~  

CONTRACT  TIME:  /7*XS  

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  0  

%  TIME  USED:  <3  

NO.  MEN  EMPLOYED:  //  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  

PROJECT  MANAGER:  0.^ 'yj/j (Mjft  TELEPHONE:  &  *S~J - / S S~S 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^_       ADDRESS:  l(J 0 /t^ 


GENERAL:        (D'iJS  £~  C/£jt///*j  0/6/7/^ *f?//C 


CONTRACT  AMOUNT:     $  /  £7?*  00 

CONTRACTOR:    /tfsj/er  ^gjggj_ 

FROM  (town):  4 ■£  

AWARD  DATE:  4?-   

DATE  WORK  STARTED:  /J  '  & 7? 

PROBABLE  COMPLETION  DATE:  tf?-SS~<4_3 
NO.  DAYS  WORKED  PER  WEEK:  & 

NO.  SHIFTS  PER  DAY:  x?  

NO.  HOURS  PER  SHIFT:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ££&idbLtL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     X>t?C .  31,  /9?Z 

PROJECT  NO.:      />P  J7-/  fl)  3  CONTRACT  AMOUNT:     $  /,393.Z3J.4S' 

PROJ.  NAME:     a//)<>Au/9  -^&//a '  uJE^t  CONTRACTOR:     /Js/e/c  Sk./^. 

LENGTH :         &9    MJ<?<>   FROM  (town):       &ggj£  /&//< 

C0UNTY:    AWARD  DATE:   

CONTRACT  TIME:        gfi   &/L£L  DATE  work  STARTED: 

ORDER  TO  PROCEED  DATE:      &2l£&JtJL  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:        V<£   NO.  DAYS  WORKED  PER  WEEK:   

I  TIME  USED:        S9   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:      NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       J^jZ&cAcL&L  TELEPHONE:  -^S/  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ~-  ADDRESS:  aJ/Ls4 / /J         Y,  ^^jf 


GENERAL :   /J*     ^/agf  ^  yj  /^oJ^r/  J)t/4?//jQ  T/;r' 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  G~LDt/ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     D&C   <&£  I  ?S-2. 


PROJECT  NO.:    £/Z-2Q-  I CQ  /?  CONTRACT  AMOUNT:     $  fSZj  <-J7Z 

PRO  J.  NAME:    (Tt  £/\/0/t/£--  SlQA/e^  CONTRACTOR:     pe?rl*,t>U  '  nC. 

LENGTH:        /0.Q    rfU£S   FROM  (town):    /gjtj    cJyj  sff/. 

COUNTY:     D/lcuSO/U    5*   pjtHLAA//)  AWARD  DATE:     MA  Y  /.  1 9 £  I  

CONTRACT  TIME:       7£~    H/  Q.   DATE  WORK  STARTED:    Mara!;  /gjV 

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:    &ws>U ^ </ 

%  COMPLETE:        /On    Vo   NO.  DAYS  WORKED  PER  WEEK:  — 

%  TIME  USED:  <j  ^   NO.  SHIFTS  PER  DAY:   — 

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  S<^P+.  J  ll&Z 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  j^^J.  J>  /9<f& 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:     ^  fi^r // J                    TELEPHONE:  ^Z2?6>  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _         ADDRESS:  Dc/?-/.     O A"  //^/^^yJ 

GENERAL :   /t^       </«--?  3       ^>  ^*-f  U^*</  ^/^6/"?c 

{Z/sL  hgLi 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J)erc.  /?<f^ 


PROJECT  NO 
PRO  J.  NAME 
LENGTH: 
COUNTY 


'J. 


%  J  7  gjg^Vfgg 


CONTRACT  AMOUNT: 

CONTRACTOR:  /gjj/g^/  J^Ao/.  ^> . 
FROM  (town):  .  ssv/. 


AWARD  DATE: 


CONTRACT  TIME 


/O  -JS-  gJ. 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  ypp 
%  TIME  USED: 


4^ 


DATE  WORK  STARTED:  ^-/^/-^ 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:     yc  -/f/-fJl 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:      /£>  ^£^£2 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    jg,    j/* //y  TELEPHONE:       M*T-  £2  f&  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        /?^/  j(//+6uA*-r5> 


GENERAL: 


Cf  X  f?  /a,  ^*.-4-o  -y 


W  / 


£±<3dL  ^ 


<£>  bee-Is 


tS 


d~^)C-      -/^rye*/  £L££^££Li. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:       Q]  endive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  ^1f  1Q82 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


P  ??.-?  M)  4n 


Plentywoori-South 


4.7  Miles 


Sheridan 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town) : 
AWARD  DATE: 


$ 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Jflmfts  r.  T^lriwin  TELEPHONE: 

ADDRESS: 


James  E.  Baldwin 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  * 


787-5701 


P.O.  Box  SS6 


Culbertson,  Montana  SQPlR 


GENERAL: 


 Authorization  to  beg-in  construction  layout  dated  September 

22,  1982.  One  to  two  man  crew  worked  only  2  days  on  project  this 
past  period. — Jll  work  in  the  office  prep- ring  gade  and  culvert 


notes,  The  construction  layout  k  is  1%  complete.    Letting  date 

has  been  set  b.  ck  to  May  19j3jL  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  GknJijc 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /Z/Z  8/8Z- 

RTF  CZ-Z.(1)Z  & 


/  7,  8 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:      *J/ 2-\l  72, 

%  COMPLETE:  99  

%  TIME  USED: 


4  7 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $    t}  3C8^  9oO  Z^T 
CONTRACTOR:  s  Uhi  U 

FROM  (town):     fZ><t«as  i\>oA^    (X  k  0  /a_ 

AWARD  DATE:         <///  jjj^  

DATE  WORK  STARTED:  I  f,  ffrfrZ- 

PROBABLE  COMPLETION  DATE:       &  /  '  /  '£  gJ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  N/ft 


PROJECT  MANAGER:  d  KtlL 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS : 


3<r  g-  2  2  7-] 


GENERAL 


f 


✓1 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  &//>t/_ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      QtC  ■  «?/  /9<?^ 


PROJECT  NO.:  JTP-J??-*  C^)3S" 
PRO  J.  NAME:     Ttc^&r-  A/os//) 

LENGTH:  f.  ?  /*S  

COUNTY:  ^//qr,  


CONTRACT  AMOUNT:     $  J  O CJ  V7%  /O 
CONTRACTOR:    /tftysr  rf>„j>4r.  ^ 
FROM  (town):  St//,^  ^  ^7/ 
AWARD  DATE:        //  -  ^ /  


CONTRACT  TIME: 


7&     cc;.  £?, 


DATE  WORK  STARTED:      ^  -J?  -£>jZ 


ORDER  TO  PROCEED  DATE:     V-/^  ~<?J2 

%  COMPLETE:         7<g  5%  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  £? 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  /l//tj 


PROJECT  MANAGER:  )/ _S&Li£^CA 


[WEL  E 


TELEPHONE : 
ADDRESS: 


GENERAL: 


J  Jus* 


sL 


L>      OU  O  rVd,  n  <j         a/a  **J> 


{To. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ClBJDtVg 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING :     |  2.  -  2.  8  "  8  2- 


PROJECT  NO.:     F*  -  2.7  -  3  fc)  fO 

PRO  J.  NAME:     UJi&m*  C^w^mM 

LENGTH:         /  ,  g"   

COUNTY:  LmRauX  

CONTRACT  TIME:     /|Q        ,  Q  .  


CONTRACT  AMOUNT:     $  j/33  j  C>^C,.9o 
CONTRACTOR:      fr)£y£R.  CoAjSrfo.  £o  . 

FROM  (town):     fl,)///)^  MT,  

AWARD  DATE:       // -  3  o  -?/   


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  97 
%  TIME  USED:  75" 


NO.  MEN  EMPLOYED:  /ttffgg  g  To  O 
ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE:  C  -  /  -  ?3 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  At/g  

NO.  HOURS  PER  SHIFT:  a//j4  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    )\  ,  Q,  klfc'lcy  


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


ZS7  7 


GENERAL :      Z.  7q  £~  /jjos/crg/     6,  a/gy^  .  s  ay/a  b/c  /c,?afJt  rp/ac"?ej[ 


A/a   cue^kL  bf=  as)<J<*snsa,,  /suit'/  -/A*    / ?f3   Cta&J^MJtM£l  Pf/ad. 


/  /7>    V  &> 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z/zq/fZs 

PROJECT  NO.:    gj?~ SdC 3^4)  CONTRACT  AMOUNT:  $ 

PROJ.  NAME:    n/77ZlLC£(^-&3l£GLe£K  CONTRACTOR:    5ujAk>£ fc AiS.Cfi^TltZ. 

LENGTH:  ^M^j \Ac/,ye>/LlM*«s SkijJ FROM  (town):  aJDAj  AJ '77  

COUNTY:      /&g}t/,&   Jf?+*X.  AWARD  DATE:    /lapcsT^  /<?SZ>  

CONTRACT  TIME:        M  W  O.   DATE  WORK  STARTED:  /Q-5~-&Z^ 

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  ~<gZ> 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:        ~7£   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    D.  J.  ^B^MMAXBS.        TELEPHONE:  Jo93  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     Dc?f> A£_  A//aAuJ*tAS 

GENERAL :     /[/*>    /jjcsSjC     UJ/U  f>  e  £.      £  0f  t=&  Q&2  /7/^^€ojerer  


A5- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /ffz. 


PROJECT  NO.  :     g CT  3*1- 
PRO  J.  NAME:    CfUi'lp-  Forsy^ 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  lo,  7<fi9f  ^SZ  ./f 


10  /h\lei 


AWARD  DATE: 


11 

CONTRACT  TIME: 


/8c3 


DATE  WORK  STARTED:  1 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  35 
%  TIME  USED:         ^  Z 
NO.  MEN  EMPLOYED: 


2^  ?/ 


o 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


7K 


o 


o 


NO. 


O 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  X>.  Sh?us6.A> 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3 


TELEPHONE : 
ADDRESS:  j) 


GENERAL 


to,  : 


l-1  g_cn<j 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /  <y £ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /  Z  /z.  ? /<?  Z- 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


/-  <rr-/P/f?J  3P-/(7j3f     CONTRACT  AMOUNT:    $  <^  </7y.  0  9 h  ,  ?3 


<~<Lcs  c-^^/sv^  i-^r/-  CONTRACTOR : 


FROM  (town):  C/f<^^  S=A>-ZCS.  ^7T 
AWARD  DATE:  /'~JQ  '  &/ 


CONTRACT  TIME: 


Z-C  G    its  & 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  <S-/6 

%  COMPLETE:  <_"  9  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  _" 


PROBABLE  COMPLETION  DATE 
NO.  DAYS  WORKED  PER  WEEK 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 


EFFECTIVE  OPENING  DATE:  ______ 


PROJECT  MANAGER 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


GENERAL: 


&  sf^/sy^  <reT  -  SZCA  !    <rcj/pszs?c/st/<r  - -?-?  9/j  J  /rs*  /£  -saw- 


~  CfsS*-fQ  si/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  <£~Z£>ty. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Z?^T  J/  J9<?2~ 


PROJECTNO.:    A-  £~7- 7  4  &ONTRACT  AMOUNT :     $  J  9  c?S<?.  OO 


PRO  J.  NAME :  ~~Tra£{i  L 

LENGTH:   ~~  

COUNTY:  DacuSon  

CONTRACT  TIME:   Ay  5cfJ.  J30_.  I9#3- 


CONTRACTOR:  UJa^lc^  <^>/? 
FROM  (town):  /  gJk,  OlsL 

AWARD  DATE:     ,  )„nc  3Qf  Wf*. 


ORDER  TO  PROCEED  DATE:  Ju^c3o  \M*r 


%  COMPLETE: 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:     J^L?  &  13£* 
PROBABLE  COMPLETION  DATE:  — 
NO.  DAYS  WORKED  PER  WEEK:  — 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:  — 


ACTUAL  COMPLETION  DATE:    f-ff-  g'JL 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  J7"  -^/-J3^ 
EFFECTIVE  OPENING  DATE:  ■  

jf  TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:  ✓ '  j^c-Lx/JPJt 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


sZT/s^t//*-^  styes?/.  *S9£3n 


GENERAL: 


CP 


/2Z£tS. 


^i' c-/ </    \s7  c>  /e^S  ~~7~%  c 


ST7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^/d^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    J)fC.  S/,  /9£Z 


PROJECT  NO.:  242-/ {£)  3&        CONTRACT  AMOUNT:     $    /  /33;  333.  77 

PRO  J.  NAME:      /f)P,  Kl  6  -  A /d£>+/h  CONTRACTOR:     ////^  faALs/g  /a/C 


S.O    FROM  (town):  (^fr,-/?/ 

PA///<f5   AWARD  DATE:  Jl-3Q-g/ 


LENGTH: 
COUNTY: 

CONTRACT  TIME:      /dQ  k/a^jt/Kl^  DATE  WORK  STARTED: 

ORDER  TO  PROCEED  DATE:     /kJ-/6>  -  PROBABLE  COMPLETION  DATE:    ,/e,jjtT  /9f3 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  — -   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:  — - 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    .DueorA^e  TELEPHONE:        7*/6>-3<J3  I  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     —      ADDRESS:       A/risAl/Aj  S^/Z^S 


GENERAL:       /)//    /Acj,,^     Ji?r      /fiO »  /faptfcrXr     A////tA/'  6a  /  , 

af  ^f&l   JjjcI  rti/^A?    AM  Tee,  a/,;  a/jx/^       rt>,^/r/*rJ  i/m/j^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  <£te*diTe. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ZS,  /fSZ- 


PROJECT  NO.  :  &&S  3  23'/  fs)£~& 


PROJ.  NAME :  /.////c  j/f/SSovri  &w<r-  Be. 

LENGTH:  0.  -7  sffiUs  

COUNTY:  tfrtr^er 


CONTRACT  AMOUNT:     $ 36 Zf   ef^TS~.  £7 
CONTRACTOR :    d^O  f   <£c»7sJr-      Cx> . 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  <?3 
%  TIME  USED: 


6  /<(-~SZ~ 


#1 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


*?-3Q  S3 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  A///) 

PROJECT  MANAGER:    /^n    {pva/e.  TELEPHONE:      3<Z>£^'  Z&17 

)  ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


-^4 


»"« J. * 


y2 


dh>~r  t 


/use  r  Ad 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:     ^Aa/J,  J  £ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3/.  /9<f£ 


PROJECT  NO.:  PJ  &)zt 
PRO  J.  NAME:  a/AsAc//J  -  A/d^/A 
LENGTH :  „     <9  /rfz/cS 

COUNTY :  lAl/Z^/  

CONTRACT  TIME: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      ,  Due6cJ)t-£  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^}  ADDRESS: 


-_J43J 


GENERAL: 
-JaL 


AS 


/frweczss   j£3  4£_  Sbj/eje/jAS*  //as 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     / "  3Q  ~  8*1, 


PROJECT  NO. :      5>  K 

PROJ.  NAME:   jEoSabyJ-  SocfL 

LENGTH:      Q.  Q  JlfJe*  

COUNTY:  J^oS&bcJ  

CONTRACT  TIME:       )2.Q  U)  ,Q, 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:         I OQ 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  &3S}  &08.  OA- 
CONTRACTOR:   ^cJx/^f    Qgn  zh  Qc 
FROM  (town):    (3  rea~\~     FB  /I3 

AWARD  DATE:        ^  -  /  -   

DATE  WORK  STARTED: 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:  ;  

NO.  SHIFTS  PER  DAY:   — — 

NO.  HOURS  PER  SHIFT:  — *  


ACTUAL  COMPLETION  DATE:      9  -  /O  S2. 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  g  -  -  6? ^ 
EFFECTIVE  OPENING  DATE:         /J  /) 

PROJECT  MANAGER:    DtX  SArckwyes     TELEPHONE:       Z3Z  "  A?  93 

ADDRESS :       £>^pf     gL±  /-/iaka/9yS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  | 


Offers     C,/y   ,  VyinJ. 


GENERAL :  tOSg  f/^/  ££jLmJBlL  


c2yi 


J  s 


-final  ^ep^>^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z-S/ 


PROJECT  NO.  :  fMS  W#0fot)  V 

PRO  J.  NAME:         t/fe»f  n  t  /fl*S^"7f  * 


LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  6>  ft  >£74b. 
CONTRACTOR:  %rh  /'rtf  £ 

FROM  (town):      /?//V//>f  J  

AWARD  DATE:         £  7~   


CONTRACT  TIME:  4t£"~£M/7 


DATE  WORK  STARTED:      0  <f -  j?/- 


ORDER  TO  PROCEED  DATE:  0f 

%  COMPLETE:  /#  

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


£3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  /j/*  t/O-tfij/is/? 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE :       {£jg\?Z  SfjjV  

ADDRESS:      fleje't'  O  f  /^JfJu-'Gj/J 


T 


GENERAL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:    <£/&r>c/ e 


CONSTRUCTION  PROGRESS  REPORT 
__  JBML  THE.  JPERI QD  .END I N G :    /teg,  ,2ff,  /f^Z, 

PROJECT  NO. :  /??  <f3  ) 

PRO  J.  NAME :      /Lx£r<;<^  A*  ~ 

LENGTH:  <g>.  -5~   

COUNTY:  /PauSSo*?  

CONTRACT  TIME:  ytf.  p. 

ORDER  TO  PROCEED  DATE:    /0~/e  -  # 

%  COMPLETE:   __  

%  TIME  USED:   Q 

NO.  MEN  EMPLOYED:  O  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:       ^  ^//.fi./Se/Jy,  &*J~*  y 

PROJECT  MANAGER:    /ftfU*  4^W/4-  Jf*><f~~>  TELEPHONE:  3<Z>^-Z*~?7   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  of  Ur^h^^S 

GENERAL:     /VQ     lC'd#*!      Ay>      &A/jg£        7/1  is  /period.  


CONTRACT  AMOUNT:     $  /,  £>37.  273.^*? 
CONTRACTOR:    d^>f    (Zcmsjr-    Co  > 
FROM  (town):     /3////hjS,  /*JT. 
AWARD  DATE:  Z  +  ~  £ Z, 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:       //-  #3 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  I-OI-83 


PROJECT  NO.:         BR  9036(9) 

PRO J.  NAME:    Beaver  Creek  Bridge 

LENGTH:     0.026  miles  

COUNTY:  Phillips   


CONTRACT  TIME:       80  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  97 
%  TIME  USED:  58 


07-20-82 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  157,828.50  

CONTRACTOR :  Mclntyre  Construction  Co. 
FROM  (town):         Great  Palls,  Mt. 

AWARD  DATE:  06-30-82  

DATE  WORK  STARTED:  08-31-82  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


06-83 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  11-15-82 

PROJECT  MANAGER:        Larry  *\  Greufe        TELEPHONE:  653-1050  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _Q_       ADDRESS:  Dept.  of  Highways 


Wolf  Point.  Mt. 


GENERAL :       One  state  man  working  part  time  on  notes.    Np  further  work 
anticipated  until  next  construction  season.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Z7£T.  S/r 


PROJECT  NO.:   S/tfP  /399~f/ 

PRO  J .  NAME :  d\>ushi'Jf   f <$M>c&>J,n<i 

LENGTH:  — . 

COUNTY:  'a*,s\*/,Cr.J*.n 

CONTRACT  TIME:       /g^    us  £>. 


CONTRACT  AMOUNT:  J>  9^,  O O 

 j   —  

CONTRACTOR:  <usjtk?<?nS  ZSj^^S^S. 
FROM  (town):  3  Jou,  *  stf/. 
AWARD  DATE:  /-  <? *  <? 2  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:     J?-/ -J?2. 

%  COMPLETE:  /0Q  %  

%  TIME  USED:  ^S'   

NO.  MEN  EMPLOYED:  O 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^p-^-eP-^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 


NO.  OF  ENG.  PERSO 


TELEPHONE : 
ADDRESS : 


GENERAL: 


i22 


2sL 


y  *=a 


s^b/n,  ^y*  y  y  x/C/t. 


2f 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 221F 


DISTRICT:  CLDV, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  ?cfjZ. 


PROJECT  NO.:  ^/7?/>    Jig??- #3. 
PRO  J.  NAME:  h>nj    J  <^J-*c  U<} 

LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:  <?7£~>C?C) 

CONTRACTOR:        /^-,  nCe    2~r>  C  

FROM  (town):     Z^^Ss/A  /T7  / 
AWARD  DATE: 


so  ~^9-<f>2 


CONTRACT  TIME: 


9  us.D. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  O 
%  TIME  USED: 


A/o  f  MJ. 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


#  -  &3 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Un^S^^n  n*<j  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


Abet 


CCS  O  r- 


J  A 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  (Z~£Dt/ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      V&C  l^frl- 


PROJECT  NO.:    ^MP   £U&fnlz£*k  CONTRACT  AMOUNT:     $  ^^/^T  ^QS^  O  O 

PRO  J.  NAME:     Cro*  tt^j    S  ^hctfil"?}    CONTRACTOR:     y^^T/.S  Mu££lJ(T 

FROM  (town):      CT/^^q  sr?J 
AWARD  DATE:  -  <f~2_  


LENGTH 
COUNTY 


y    y  f 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  _____ 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


J7-  jggL 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  — 

PROJECT  MANAGER:     CVi^s  *>tf  n  *  J  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL: 


Mi 


Jul 


r~#^J-i  an  Sy 


7o 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DI STRI CT :     Cm  (-  SMO  /  t/£' 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Q  <fT  C  .  Z&^./^&Z. 

PROJECT  NO.:  ZC  -/  ( i)  3  DATE  SURVEY  AUTHORIZED:    /lt/Z-   Z  j 

PRO  J.  NAME:  S/D/S  eV  -  /\A  /:  r//  DATE  WORK  STARTED:     ££P7~     Z,  /9  &  t 

r/i    C  <t 

LENGTH:     Q  /W  / C  es       go         p  ESTIMATED  COMPLETION  DATE:     QCC  /9^3 

c  c     r~  /z  e  Z 

DATE  SUBMITTED  TO  DISTRICT:     QfC    ZZ/  J^&Z 
PROJECT  MANAGER:  TELEPHONE:        J  C      -   ?81  1 


NO.  PERSONNEL  ASSIGNED:  f/  v  %  COMPLETE:  \JC£7-'C/1C  j  //ca? y?cw rs/t    -  /OO</0 

(z  stop's  p^vs)  sec7~/<**s  r'cs  —joVc 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  CU^Jio^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:       L>rc   Z8  <f/X. 

 ? —  

PROJECT  NO.:       RS  Zc/S-  I  0  J  6  DATE  SURVEY  AUTHORIZED:     a/q  </_  / 

PRO  J.  NAME:      Josdu.A    /VWfA^^f-         DATE  WORK  STARTED:      /^/^//  ^- 

LENGTH:  ZZ.  2,   ESTIMATED  COMPLETION  DATE:       /&  Q 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    2*^*.c(  KJ^  TELEPHONE:       3t>       2  ^7  7  

NO.  PERSONNEL  ASSIGNED:      /  jo  6"  %  COMPLETE:  /aaP* 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


BILLINGS  DISTRICT 


DISTRICT:  BILLINGS 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  31,  1982 


PROJECT  NUMBER  &  NAME 


DESCRIPTION 


NEXT 
MILE- 
STONE 


M-HRS 

USED 

THIS 

REPORT 

PERIOD 


% 
COMP 


EST 

COMP 

DATE 


_F  4-1  j2)_26  _ 
Bridger  -  Fromberg 


Reconstruct 


FINAL 
CHECK 


24 


50 


7/15/85 


J  23-l_(2)_2  

Miles  City  South  (No.Sect, 


widen.  &.  overlay  —rural 
Reconstruct  -  urban 


F  I  NAL 
CHECK 


50 


4/25/8  J 


_FR_28-2_(4l  7P_U-2_   _  _ 
Red  Lodge  -  Boyd   


Widen.  &.  overlay 


f  1  NAL 
CHECK 


4o 


85 


1/21/85 


_RS_302-1  (Jj  U-2 


Reconstruct 


Molt  -  Rimrock  Rd.  -  East 


Publ 1 c 
Hearing 


_RSJ08-1   (J_)  4_ 
Red  Lodge  -  East 


10/28/33 


Overlay  and 
Reconstruct 


fi  nal 

CHECK 


256 


_RS_28lj-1  QJ  0_ 
Gould  1 ng  Creek  Road 


60 


1/29/8  J 


Grade  and  gravel 


f  1  NAL 
PIH 


136 


29 


7/15/83 


_RS_426-2  (1)  0_  _ 
Hanover  Road 


Grade  and  gravel 


Pre 
PIH 


24 


10/28/33 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 


PINK  -  ORIGINATING  OFFICE  £  8  ,  1       ,  k  ,  CRM/BHB/sw/221D 


CONSTRUCTION  BUREAU 


DISTRICT:  Billings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     January  3,  1983 


PROJECT  NO.:    IR  90-8  C 85)  385 
PRO J.  NAME:      Reedroint  East 
LENGTH:  11.2  miles 


DATE  SURVEY  AUTHORIZED:        ,TllTlft  ?5,  1Q8? 
DATE  WORK  STARTED:      November  16.  198? 
ESTIMATED  COMPLETION  DATE:  1-15-83 


DATE  SUBMITTED  TO  DISTRICT:  _ 
PROJECT  MANAGER:      K.v;.  Hartman  TELEPHONE; 


252-'4l38 


NO.  PERSONNEL  ASSIGNED:      2  to  3 


%  COMPLETE: 


_85_ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3i  1933 

PROJECT  NO.:    IF.  90-8  (96)  *tl6  DATE  SURVEY  AUTHORIZED:      June  25,  1982 

PROJ.  NAME:      Park  City  Last      West          DATE  WORK  STARTED:  U/k  

LENGTH:  17.0  miles   ESTIMATED  COMPLETION  DATE:  2-1-83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      K.W.  Hartman  TELEPHONE:  252-4138  

NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:  0  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 


PROJECT  NO. :    IB  90-9  (61)  ^86 
PRO J.  NAME:      Hardin  West 
LENGTH:  6.2  miles 


DATE  SURVEY  AUTHORIZED:       June  25,  1982 

DATE  WORK  STARTED:  K?a  

ESTIMATED  COMPLETION  DATE:  2-1-83 


DATE  SUBMITTED  TO  DISTRICT:  _ 
PROJECT  MANAGER:    L.W.  Hartman  TELEPHONE: 


252-M38 


NO.  PERSONNEL  ASSIGNED: 


0 


%  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       January  3,  19&3 

PROJECT  NO.:     IR  9*t-2  (23)  $0   DATE  SURVEY  AUTHORIZED:       June  25,  1982 

PRO  J.  NAME:       riysharr,  Hills   DATE  WORK  STARTED:  K/A  

LENGTH:  10.0  miles   ESTIMATED  COMPLETION  DATE:  2-1-83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     K.w.  Hartman  TELEPHONE:  252-^138  

NO.  PERSONNEL  ASSIGNED:  Q  %  COMPLETE:   Q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ^//ss/fS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  £3  

PROJECT  NO.:     ^        j  //> )  DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME:       fiZ</<S  -  ^5<n/s/S  DATE  WORK  STARTED:       /j/^r  3Z*sPs7=Z> 

LENGTH:   </        /^S  ESTIMATED  COMPLETION  DATE:  ^/SSJ 

DATE  SUBMITTED  TO  DISTRICT:  /<?- 

PROJECT  MANAGER:  TELEPHONE:  f£A£n.  

NO.  PERSONNEL  ASSIGNED:  <Q  %  COMPLETE:  /)  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  BILLJNGS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  11/31/81  

PROJECT  NO.:        RS  426-2(7)0   DATE  SURVEY  AUTHORIZED:  10/07/81 

PRO  J.  NAME:     FejtflUg  Co.  Line,- Edit  DATE  WORK  STARTED:  11/09/61  

LENGTH:  3.8  mUeA   ESTIMATED  COMPLETION  DATE:  hi/A 

DATE  SUBMITTED  TO  DISTRICT:  11/18/81 

PROJECT  MANAGER:        CkaAleJ,  W.  Buck        TELEPHONE:  538-8731  

NO.  PERSONNEL  ASSIGNED:  none  %  COMPLETE:  1QQ%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  ff////„j>S 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /  2.  -  3 1 -S2. 

PROJECT  NO.:      fj  R  QQJS  (7)  DATE  SURVEY  AUTHORIZED:    f)? &Q 

PRO  J.  NAME :  MuSSelxL  *ll  Ri  ,er  BrJf  r.      DATE  WORK  STARTED: 

LENGTH:  O.^  Mi/es   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:       /g.  I  ■■  A2_ 

PROJECT  MANAGER:  Dale  F  n^vUre.  TELEPHONE:        SxR  -  fj  -73  /  

NO.  PERSONNEL  ASSIGNED:  p  %  COMPLETE:  j  0Q  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Sjj/nTig^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   

PROJECT  NO.:  DATE  SURVEY  AUTHORIZED: 

DATE  WORK  STARTED: 


PRO  J.  NAME:     Br/Jj*  Ziuert/bry 


LENGTH:   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  l2-27-£Z 
PROJECT  MANAGER:     D. /?         bf              TELEPHONE:  2£Z~4-I ]3S 
NO.  PERSONNEL  ASSIGNED:         Z  %  COMPLETE:   


Complete  J  hrlci^s  tf;it;*23  *r>**-  0/  D.'str.'ct. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  BILLINGS 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/31/82  

PROJECT  NO.:         RRS  -  2  [1)38   DATE  SURVEY  AUTHORIZED:  04/13/81 

PRO  J.  NAME:      RR  StA.udtuh.l- South  MooHL    DATE  WORK  STARTED:  09/11/81 

LENGTH:  Q.8  mJLU   ESTIMATED  COMPLETION  DATE:  M/A 

DATE  SUBMITTED  TO  DISTRICT:  12/28/82 

PROJECT  MANAGER:  ChcUvtu  W.  Buck  TELEPHONE:   538-8731  

NO.  PERSONNEL  ASSIGNED:        nom  %  COMPLETE:  0%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  BILLINGS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/31/82  

PROJECT  NO.:    RRS  16-2[1)48   DATE  SURVEY  AUTHORIZED:  02/08/82 

PROJ.  NAME:      RR  WeAt  o &  Roundup  DATE  WORK  STARTED:  07/26/82  

LENGTH:         M/A   ESTIMATED  COMPLETION  DATE:  U/k 

DATE  SUBMITTED  TO  DISTRICT:  12/28/82 

PROJECT  MANAGER:  ChcVilte  W.  Buck     TELEPHONE:  538-8731  

NO.  PERSONNEL  ASSIGNED:        nom  %  COMPLETE:  80%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3.  1983 

PROJECT  NO.:    IR  90-8  (9*0  **37  U-1  CONTRACT  AMOUNT:     $  1,256,338.75 


PRO J.  NAME:      Kosstnain-Lockwood  CONTRACTOR:     Meyers  Construction  Co. 


LENGTH:           3.6  miles 

FROM  (town):  Billings, 

Montana 

COUNTY:  Yellowstone 

AWARD  DATE:          April  29, 

1982 

CONTRACT  TIME:      100  working  days 

DATE  WORK  STARTED:  July 

19,  1982 

ORDER  TO  PROCEED  DATE:    Kay  2%.  1982 

PROBABLE  COMPLETION  DATE: 

May  1,  1983 

%  COMPLETE:  88 

NO.  DAYS  WORKED  PER  WEEK: 

0 

%  TIME  USED:  87 

NO.  SHIFTS  PER  DAY: 

0 

NO.  MEN  EMPLOYED:  0 

NO.  HOURS  PER  SHIFT: 

0 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:      K..W.  Hartrnan 

TELEPHONE:  252-M38 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       1         ADDRESS:  k2h  Morey 


Billings,  Montana 


GENERAL :        Contractor  has  done  no  work  on  the  project,  he  is  presently  on 

 winter  shut-down.    Engineering  personnell  -  one  man  has  charged 

 three  man  days  to  the  project,  working  in  the  office  on  notes. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      January  3,  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


Ig  90-8  (9*0  '+57  U-2 
hossmain-27^  Street 

12.2  miles  

Yellowstone  


CONTRACT  TIME: 


100  working  days 


CONTRACT  AMOUNT:     $  2.368.810.63 
CONTRACTOR:      Empire  Sand  &  Gravel  Co.T  Inc. 
FROM  (town):       Billings.  Montana 
AWARD  DATE:          September  ?k,  198? 
DATE  WORK  STARTED: 


November  29,  1982 

ORDER  TO  PROCEED  DATE:    October  20,  1 982  PROBABLE  COMPLETION  DATE:      July  1,  1983 

%  COMPLETE:  1   NO.  DAYS  WORKED  PER  WEEK:        3  and  4 

%  TIME  USED:  0   NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


8 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     }..,;.  Hartm»n  TELEPHONE 

ADDRESS : 


I..'..'.  Hartman 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


252-4138 


Morey 


Billings,  Montana 


GENERAL :   The  contractor  started  crushing  gravel  on  December  ik,  1982  and 

 worked  three  da.ys  during  the  week.    He  worked  four  eipht  hour  shifts 

 during  the  neat  week,  and  no  more  work  will  be  done  until  after  

 January  1.  1983.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /7./3///?£ 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


 /.flare/  -  South  

IDA  rt.le-s  

Onrknn  f  YfillauJ'Jone^ 
CONTRACT  TIME:      //V)  lArk;,^  Thy* 
ORDER  TO  PROCEED  DATE:        uj^ J 32. 

%  COMPLETE:  £3  <2a  

%  TIME  USED:  /„  q  %  


CONTRACT  AMOUNT:     $    /,  60 
CONTRACTOR:      £mpi££.  Siuxd  4  Circa  r) 
FROM  (town):         /?,  Minji  


AWARD  DATE:        May  ?f  ISMZt 


DATE  WORK  STARTED:  lj  /93Z, 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


_o  

 2_ 


NO.  MEN  EMPLOYED:  Q  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       G.M.  Lnran  TELEPHONE:  24&-.1lffZ'?  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _Q_       ADDRESS:  7>Apt,  oP  H/gh^Ay* 

GENERAL:         tJrojeat  jS    §kltt  deueija    WC  ihc  ulif\)e,r.  Xl&mS  £  

ptfi.r:  a:Y\}aae,<    of  rnrYiplriinn  ft  re,  Ox  Jtlllouti   (iriX.d<ftci  "  ^5"%^ 

J     n.~  v         '.J    n.  ae-j  J 


Graveling  -   $£  % f  And  ^avifUj  -  9  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:     /^/^  ~/(&^)  /  CONTRACT  AMOUNT:     $    /  f^f/  ?9X%£ 

PROJ.  NAME:    ^Xp05;7?/jAJ  P/?/0£  CONTRACTOR:  ^WfPjfiF  S^fi  lJ£Z  ^O.^C 

LENGTH:  Spf/jH^S  FROM  (town):  tf/////tA?S  

COUNTY:       )/£'//dt<.'S7~J*S<f='  AWARD  DATE:  tf- 

CONTRACT  TIME:         5^  Sf-  fl>   DATE  WORK  STARTED:  /£ 

ORDER  TO  PROCEED  DATE:      1?-/'¥-8Z  PROBABLE  COMPLETION  DATE:  <^-/-83 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:         S/  NO.  HOURS  PER  SHIFT:  £  

ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     /?.  /2/P/f/C?//  TELEPHONE:    ^^<S'"  9#02.  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                ADDRESS:       /%y77  //&Syj>, 

GENERAL:      tc/d/t/f     <?<?<JS/S72!='/?    ^  <&77f,#&-  S/?aJ# 

*Y77^Sri/  S?7dC^  suffer"    «?9*7o  (Po^fAtrzzT. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  £/LL/a/6S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /J2.-Z?- 3?- 

PROJECT  NO.:  '/(/f)&  CONTRACT  AMOUNT:     $  j^^C?^ 

PRO  J.  NAME:  M^AS  AAU£  73  &AJc/J  £iUQ.  CONTRACTOR:   Jfr?f/fe:  J^aJD  JZ*/C 

LENGTH:  /.  Z  SV/Zj£S   FROM  (town):   

COUNTY:         ^ V^//o<xJ>S7~c?sv><F   AWARD  DATE:  /zj£z£L  

CONTRACT  TIME:  X$c?  ^  DATE  WORK  STARTED:  g~ 

ORDER  TO  PROCEED  DATE:     f-/£-i3Z  PROBABLE  COMPLETION  DATE:  f-Af-SZ. 

%  COMPLETE:   7&7(}   NO.  DAYS  WORKED  PER  WEEK:  jS^ 

%  TIME  USED:   60%   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:  2- -  S  NO.  HOURS  PER  SHIFT:  _S_  

ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   /?.  TELEPHONE:       £S/S*  -  ?$<?Z  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:   J}_       ADDRESS:        OfpT-  £^ 


GENERAL :     ^/f/K     <?*AJS/S7Zr0    <J/T  Z&T  r/? /<? /U.  Sfr£- 

CtoJ  7tt*:7??/?r  j77*0y.<a<iU0  &4ft*7*(f/ej  ^e&&U 

^22&jk&&  <3Zt££L  7r77Fy97S  9>6  %    SPsS  J?  s?//  &ZM£ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  Siliw^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Si/.?!  jfi£ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


&g_2j8£Zjktea  Ltd 

 LZA  Mi  Us,  

darhon  


CONTRACT  AMOUNT:     $  Lh2£SLt25&Jtlk 
CONTRACTOR:       P^W  f, %Q  s  P.. 
FROM  (town):   SJ>*,-,tl«n.  l*/y«. 


AWARD  DATE: 


CONTRACT  TIME:  / 2 ft  tfark , ,vj  7ky< 
ORDER  TO  PROCEED  DATE:  qjmjtil, 

%  COMPLETE:  %  

%  TIME  USED:   


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


_2JL 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


8 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:         G.M.  f>nmt\  TELEPHONE 

ADDRESS 


248 -Aft 2*7 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


7)e.pt  of  HiQhu>ays 
Billing  M»«in  net 


^cadmo^  $  drainage,  ujark  is  shut  Jgma  -£or 

Work   jhiS  pn^.f  report ir-ty  jjecmd  CiWSislzA 


GENERAL:         f\  \  j 

j  h  e  u)ir>itr.  

ih e  cofxt  racier  S£tjLskma  P/gy\i  Mix  Si^   Gr&cle^  B.  racier 

fre^cm  Jcub^  -  *;ht'Phny  Crushing    apemh/i/\s.  iZ/i^jR2..  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        / &  gz. 


PROJECT  NO.:         f=~  S  7- Z  *•< 
PRO  J.  NAME:       &  £yS£fiL  ~-  ST&AfFQ&h 

LENGTH: 
COUNTY: 


/X  .  7  m  /Les 


CONTRACT  TIME: 


/a  a 


CONTRACT  AMOUNT:     $  4-  3#S^  7/3. 
CONTRACTOR:      far  ±B£  itI  CauTtficllUU, 2.HG. 
FROM  (town):     J/Ca/a/s  ,  Ma  A/TAN  A 

AWARD  DATE:  S  /  I  / 8/  

DATE  WORK  STARTED:  U  1 4- f  8 1 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  <?f 
%  TIME  USED:  //Q 
NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


2///fl3. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

_  TELEPHONE 
SL  ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


8731 


JL  Chi  Uk  ro  Ui/u ,  /4*#rAA/  A  


GENERAL :       ^  //       /4l  #  J"c  /  TEMS  /*1L£~   /<DC  Va  tZeMfiUrE.  

yf  £  £  T    Arte  a  fi  EuavATtou  /?  £ma  /ash  ^2  £  GaM^lKZfw 

Ce)jL'  7~/d  Ar  T£  Jt  V  /  § C  ^    77/-A  ZZ     &£&  &  &  ^  L   &£k&. L  iL    '71/ ir 

77  yr,    CiAi^L^rL      tc'/rS   //dye  ££  7//±    c*a/T^/4<:T  T/*t*r 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      .Tftn ,  i     1  Qffo 


PROJECT  NO. 
PRO J.  NAME : 
LENGTH: 
COUNTY: 


F-Q2-1  (6)  ™ 

Lodge  Grass  South 
11.0  Miles  

Rig  Horn  


CONTRACT  TIME: 


ion  wd 


ORDER  TO  PROCEED  DATE:  5-20-82 

%  COMPLETE:   25  

%  TIME  USED:  83 


NO.  MEN  EMPLOYED: 


0 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


$  770,782.10 

Mpypi-  P.nn.d  t.rnnt.i  nn  f.nmpany 

Billings,  Mt.  

4-29-82  


DATE  WORK  STARTED:  9-20-82 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  n/a 

PROJECT  MANAGER:       R.Schaak   TELEPHONE:  665-3666 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      0  ADDRESS: 


DATE: 

5-15-83 

WEEK: 

5 

1 

9 

Dept.  Of  Highways 


Hardin,  Montana 


GENERAL :  Mn  work  wa.q  done  on  the  pro.iect  during  the  reporting  period. 

 wn-rk  nn  t.hp  project,  has  been  suspended  for  the  winter.      Items  and  percents 

r-nmplpte  are  a.q  follows:     Agg.  Surf.  k0%.       Plant  Mix  Surf.  30#  Misc.  20%. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  &lu.-ttfC^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /-  3'0Z 


PROJECT  NO.:      M-iOlB(S)  WZ. 
PRO  J.  NAME:  4&Ai^  ^-filLUH&S 
LENGTH :       gt        3  MtL.(=^} 

COUNTY :  j^LLOUUSm^  

CONTRACT  TIME:  3Q  LJ^k  \ KC.  DflV^ 
ORDER  TO  PROCEED  DATE:     4 -l£>~i^rS> 

%  COMPLETE:  <q  

%  TIME  USED:  Q  


CONTRACT  AMOUNT:     $  7S<£,  ^S.  QQ 
CONTRACTOR:  Q^JZAZ^  ifr. 

FROM  (town):      BiU-te&S,  MnsJTAhlA 
AWARD  DATE:      V/,;.  ^  /g)*3Z. 
DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:       3-  g>~3 
NO.  DAYS  WORKED  PER  WEEK:  Q 

NO.  SHIFTS  PER  DAY:   ^  

NO.  HOURS  PER  SHIFT:   Q  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG 


PERSONNEL  EMPLOYED:  7 


TELEPHONE : 
ADDRESS : 


GENERAL:      Tj4eE.£    ItJSi  S     /JO  LH&/ELt<.    &  A)  r^J R/Z-CJ  J^aT  Ttil^  PtE&iPD, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ff,//f^j,T 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /  Z-  3 1  -  82 

PROJECT  NO.:   M7/n&  (6 )fM  7/0.9(3)  CONTRACT  AMOUNT:     $    7/3  7  PJ&./S 
PRO  J.  NAME:  ^;Mf  sk*++kAv* .  -le^  L  .^CONTRACTOR :    MtJ/jg^  f}^s.  <?„«s£ 
LENGTH :      g,  g„//gs  /  M./es  FROM  (town):  J.e^lSh*^* 

COUNTY:  ^       ^  s   AWARD  DATE:  q9  -  g 

CONTRACT  TIME:  75  W.  n.  DATE  WORK  STARTED:  2 

ORDER  TO  PROCEED  DATE:    /Q~/fj-Xp_         PROBABLE  COMPLETION  DATE:     07 -/S- 8* 

%  COMPLETE:   j£/   NO.  DAYS  WORKED  PER  WEEK:  £~ 

%  TIME  USED:   £7   NO.  SHIFTS  PER  DAY:  / 


NO.  MEN  EMPLOYED:   3   NO.  HOURS  PER  SHIFT:   & 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  £>a/e  jr.  Tie  I/* re  TELEPHONE:         S3 8  ZjSlZJSJ.  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  X  4- <2  /  

Le^j.  s  L^,^  May,  /,  S^S  7 

GENERAL:  q  J*jr<,    n .-a  J,**  s**        J  / 

— / s7  f>f6q  r£±S  ■ — T^f.  £  o*.-/ t~a  e  h,-  t? *  ~~ ^,  / *  J^,  scjLd*  /  ~  O  a  ■  /  -7  ^ 
 <^  •  '  >  <* fJn  f  f  Hftifr./Aei-*  "7^J    A^,  /g       f  ->  („  *  f  k~  A  a  %.       ^  e>  ^  rj r 

 7 c?  7a  <3i>*vr^/zie-    Si/><~3  et  *e.*~        ^,^.-J?si^  a*  T.  g  /-de 

,3f/e*rrx  r^JererH  /•     r<e  tts  Pallors  i  7r*       *  / r,;  /  -  /£  CZ>  j  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  BILLINGS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7 Z/37/S2 


PROJECT  NO.:  RS  294-7(4)72  CONTRACT  AMOUNT:     $  607,770.50  

PRO  J.  NAME:        Lennep-Ea6t  £  We&t  CONTRACTOR:      Mclntyte  Contraction  Co. 

LENGTH:      4. 7  milet,   FROM  (town):     Great  Tail*,  Ait.  

COUNTY:        Meagher   AWARD  DATE:  04/29/82  


CONTRACT  TIME:        700  Working  Pat/*  DATE  WORK  STARTED:  06/28/82 


ORDER  TO  PROCEED  DATE:  05/20/82  PROBABLE  COMPLETION  DATE:  7/15/83 
%  COMPLETE:      gflj   NO.  DAYS  WORKED  PER  WEEK:   


%  TIME  USED:  52%   NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:  Q  NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       C.hrvtfoA  W.  Each.  TELEPHONE:  538-8731 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  P.O.  Box 


Lwi&town,  Ait.  59457 


GENERAL:   Mo  work  uocu,  accompll&ked  dating  tkU  reporting  period.  All 

major  contract  item  are  100%  complete  with  the  exception  oj  iml  and 
cover  which.  usdh.iL  deferred  until  1983.    Item*  £  per  centaget,  oj  complexion 
■  are,  a*  jolAom:    Interim  btxiping- white  and  interim  6 triping- yellow  paint 
makes  thik  item  451  complete.;  TraUic  control  devices  one  26%  complete; 
Tna.ifa-e  control  flagging  remain*  19%  complete..    Two  englne.eM.ng  personnel 

WM  at>t>igne.d  to  the  project  thU  reporting  period  checking  jlnal  

quantities  and  making  t>ammaniek.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Jan.  1,  1983 


PROJECT  NO.:  CT  314-1  (6)  33 

PRO J.  NAME:  Busby-Kirby 

LENGTH :  12.4  Miles 

COUNTY :  Big  Horn 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

I  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      r„i,.^  TELEPHONE: 

ADDRESS: 


Schaak  

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


665-3666 


_5_ 


Dept.  Of  Highways 


Hardin,  Mt. 


GENERAL:        Thp  prnjPPt  is  .gnheduled  to  be  let  to  contract  on  2-24-83.  

— Coasiaaiatiaa  layout  and  staking  is  in  progress.    Slope  staking  was  completed 


between  stations  280/00  to  354/00.    Right  of  Way  line  was  ran  left  of  stations 

300/00  to  xhe  end  of  thp  prnjent  at  station  654/H.    Bench  levels  were  ran 
and  nhanked  bptuppn  at.at.inna  Pftn/DO  to  654/n  ,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  6/lua/C5 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         |  -  3  -  Se. 


PROJECT  NO.:      A?5  4-lL  -  /  (  3)  f 
PRO  J.  NAME:     & /<-A//te<,-  SaOT/J 

LENGTH :         &.  /   M I U?   

COUNTY :  ^O^rox/£  

CONTRACT  TIME:     /QQ  a  fax  DAf 
ORDER  TO  PROCEED  DATE:  «3-/&-,fiZ 
%  COMPLETE: 
%  TIME  USED: 


5 


34- <% 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  g  4^4,  I        .  £<Q 
CONTRACTOR:     B#/?.£f  O'L^AR^  ///C. 
FROM  (town):  MauTAt/A 
AWARD  DATE:  g-4  -  £3?-  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  7-/5-83 
NO.  DAYS  WORKED  PER  WEEK:  Q 

NO.  SHIFTS  PER  DAY:   O 

NO.  HOURS  PER  SHIFT:  Q 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

TELEPHONE :  Z4G"ZtOl 
ADDRESS: 


PROJECT  MANAGER:  Q. C .  J£, r~T^C^^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ~] 


GENERAL:      jT^jEi   £££UjE££  LiM/2£tZ   &  LjJ/aJT^A?  ?>i4UTD€>LJtJ 

/?/  A^rr/Pir/ir  -  ton%  j  £weigli£&  -4?>%  AAJD  Of/lit  - 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  R,//>>,j* 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        JZ~  3  /  -  8Z 


PROJECT  NO.:      ftp  .QQZ3  (V) 
PRO  J.  NAME:  TatJiik  fit*erfirdf* 
LENGTH :  85  /W>£  K.*  /*Uw>. 
COUNTY :  m^jtJ.   


CONTRACT  TIME: 


<oO  wo. 


CONTRACT  AMOUNT:     $   93J  T3Q.OO 
CONTRACTOR:     l~rtMQ/9  C6M STRUC  Tl 0A/ 

FROM  (town):         73  n  z.  e i*i  a.  *n  

AWARD  DATE:  -  2^  -  &  ^  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  Q7- go  -  tgg 

%  COMPLETE:   /on  

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  Stf-EQ-fiZ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  // -tQI  - S Z 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:  £>a7e  £  Dg/^e 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


S3  8  - &7  3i 


e^j/s  /"ol^sTj 


GENERAL : 


/y//         sk  /  =s   Ga^rjo/e.J-ecl //vj:  project. 


an 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


Direct  Participation 
Federal  Highway  Administrat 
October     1,  1982 


October  1,  1982 

MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


PROJECT 


LOCATION 


LENGTH 


TYPE 
WORK 


PERCENT        %  WORK  COMPLETED 
TIME  AND  ESTIMATED 

USED         COMPLETION  DATE 


CONTRACTOR  AND 
CONTRACT  AMOUNT 


OM-AD  18(8)        Minuteman  Missle  Roads 

Choteau  &  Teton  Counties 


40.15        Crushed  Aggregates         96%  72% 

Surfacing  11/30/82 


Konitz  Contracting  Inc. 
$589,500.00 


FH  19-1(1) 


Bitterroot-Salmon 


1.415        Grading,  drainage 

Base  &  hot  Bituminous 
Pavement 


64% 


100% 


Completed  10/26/82 


Clark  Brothers  Contractors 
$1,351,495.00 


B.P.A.   1(1)        Clark  Fork  River  Bridge 
Near  Gold  Creek 
Powell  County 


2  Bridge  Replacement     107%  100% 
and  Approaches 

Completed  10/13/82 


E.F.  Matelich  Const.  Co. 
$641,229.75 


JS/sb/2l4FFl 


1 


1 


r 


* 


